MONTHLY  CONSTRUCTION  REPORT 
Month  Ending  - January  31,  1971  _ 


STATE  H1GHW**  COMMISSION 
CONSTRUCTION  DIVISION 


3 0864  1006  8677  6 

^ CK  / o 1 / T 


Project  Number  Contract  Date.  Work 

& Location  Mileage  Contractor  & Bid  Price  Type  of  Work  Awarded  CornpL  Began 


* 


lof 

Pro-  Men  % 
gress  Emph  Comp; , 


DISTRICT  ONE  - MISSOULA 

Division  11-30  - Missoula 


S OOOS  (19) 

69, 1 

Skinner  Enterprises 

Signing 

9/25/70 

120  Gal. 

NOT  STARTED 

Sec,  HwySe  203, 

268, 

$46,236, 13 

Days 

269s  372,  377s  367,  373, 

501,  473  & 490 

S OOOS  (20) 

12,  8 

Skinner  Enterprises 

Signing 

10/26/70 

120  Cal. 

NOT  STARTED 

Sec,  Rtes.  #257, 

461 

$8,771.07 

Days 

& 520 

I 90-1  (48)0  U-l 

4,  245 

Goodfellow  Bros. 

G,  Agg,  Surf. , PMB  Base 

9/30/70 

330  Cal. 

11/4/70 

-- 

-- 

0 

Lookout  Pass-E, 

$4,008,513,17 

Days 

I 90 -I  (48)0  U-2 

-- 

Mahnomen  Pile  D&E 

Structures 

9/30/70 

6/30/72 

NOT  STARTED 

Lookout  Pass-E, 

$454,854.  92 

I-TG  90 -I  (49)4  U-] 

L 6,  708 

Goodfellow  Bros. 

G,  Agg.  Surf. , PMB  & 

12/1/70 

350  Cal. 

NOT  STARTED 

Saltese-W. 

$4,607, 542.80 

Structures 

Days 

I-IG  90-1  (49)4  U-2 

; 

Waddell  Const, 

Structures 

12/1/70 

360  Cal, 

NOT  ST  AR  TED 

Saltese-W, 

$563, 940. 80 

Days 

I 90-2  (32)120  U-l 

8,  908 

Washington  Const. 

G,  Agg.  Surf.  , PMB,  PMBS, 

12/16/09 

360  Cal. 

1/12/70 

Poor 

12 

54 

Clinton- E & W 

$4, 235, 063,  09 

Signing,  Seeding,  Comf. 

Days 

Sta.  & Forest  Serv. Rd. 

I 90-2  (32)120  U-2 

-- 

Mahnomen  Pile  D&E 

2 PC  Underpasses  & 

12/2/69 

300  Cal. 

3/16/70 

-- 

68 

Clinton -E  & W 

& Huckaba  Const. 

1 PC  Bridge 

Days 

$451,512.  03 

I 90-2  (32)120  U-3 

8,  908 

Fred  Strandberg 

F encing 

12/2/09 

30  Cal. 

3/27/70 

-- 

21 

Clinton -E  & W 

$68,784,20 

Days 

I 90-2  (33)129  U-l 

& 6.474 

Washington  Const. 

G,  Agg.  Surf, , PMB,  Signing 

7/1/69 

400  Cal. 

8/4/69 

-- 

75 

1 90-3  (15)132  U-l 

$3,241,826.29 

& Dual  Overpass 

Days 

BeavertaiLE  & W 

I 90-2  (33)129  U-2 

& 0,474 

Granite  Const, 

Fencing 

7/1/69 

30  Cal. 

9/23/69 

-- 

6 

I 90-3  (15)132  U-2 

$42, 748. 90 

Days 

BeavertaiLE  & W 


i 


i 


i 


MONTHLY  CONSTRUCTION  REPORT  - 1/31/71 
Division  11-30  - Missoula  (cont'd) 


1 90-2  (35)85  0-1  10.170 

Frenchtown-E  & W 

Peter  Kiewit  Sons 
$4,185,224.50 

G,  Agg.  Surf.  ,Cem.  Trtd. 
Base,  PC  Cone.  Pave.  , PMBS, 
Signing  & Dual  Weigh  Sta. 

11/21/69 

400  Cal. 
Days 

12/12/69 

3 

53 

I 90-2  (35)  U-2  10. 170 

Frenchtown-E  & W 

Pipestone  Const. 
$96,276.69 

Fencing 

11/21/69 

30  Cal. 
Days 

3/19/70 



52 

1 90-2  (47)85 

Frenchtown-E  & W 

Mahnomen  Pile  D&E 
& Huckaba  Const. 
$249,  381.80 

2 PC  Girder  Underpasses 

11/21/69 

260  Cal. 
Days 

3/9/70 

Fair  6 

54 

I 90-2  (47)85  U-2  0.015 

Frenchtown-E  & W 

Feld  man -Murphy 
$97, 171. 19 

Dual  Overpass 

7/29/70 

120  Cal. 
Days 

11/10/70 

Good  4 

28 

I 90-2  (49)97 

DeSmet  & Bonner  Inters. 

Rainbow  Electric 
$69,753.60 

Lighting 

8/27/70 

5/15/71 

NOT  STARTED 

I 90-3  (13)143  U-l  7.580 

Bearmouth-E. 

F & S Contracting 
$4,848,  777.53 

G,GS,PMB  & Structure 

6/14/68 

425  Cal. 
Days 

7/15/68 

Winter  Suspend 
12/8/70 

99 

I 90-3  (13)143  U-3  7.580 

Bearmouth-E. 

Clair  Boulet  Const. 
$42,851.50 

Fencing 

5/29/68 

30  Cal. 
Days 

7/29/68 



70 

I 90-3  (14)135  U-l  7.605 

Bearmouth-W. 

Washington  Const. 

& Crick  Co. 

$4,202, 924.57 

G,  GS,  PMB  & Dual  Bridge 

6/14/68 

400  Cal. 
Days 

7/10/68 

COMPLETED 

12/29/70 

I 90-3  (14)135  U-3  7.605 

Bearmouth-W. 

Clair  Boulet  Const. 
$53,416.92 

Fencing 

5/29/68 

30  Cal. 
Days 

7/22/68 

“ “ 

99 

1 90-3  (31)135  15.191 

Bearmouht-E  & W 

Nelson  Landscape 
$23,456.24 

Seeding 

8/27/70 

90  Cal. 
Days 

10/27/70 

— 

18 

F 139  (D)  U-90, 

F 191  (19)  U-90, 

F 194  (7)  U-90,  F 197  (6)  U-90 

Johnston  Electric 
$27,  867.40 

i 

Signing,  Flashers, 

Signals  & Lights 

3/24/70 

60  Cal. 
Days 

9/2/70 

COMPLETED 

1/14/71 

& F 259  (9)  U-90 

Various  Jets,  of  “US  #93 

U 215  (20)  & S 224  (13)  1. 168  M & S Const. 
Florence  & Msla.  & Reserve  $599,745.81 

G,  Agg.  Surf. , PMBS  & 

Curbs 

1/29/70 

260  Cal. 
Days 

3/5/70 

95 

St.  - W.  of  Msla. 

S 221  (5)  3.482 

Thompson  Falls-W. 

Washington  Const. 
$683,668.  99 

G & Crushed  Base  Surf. 

6/23/70 

200  Cal. 
Days 

7/30/70 

Winter  Suspend 
12/1/70 

16 
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MONTHLY  CONSTRUCTION  REPORT  - 1/31/71 


Division  12-30  - Kalispell 


S 38  (7)  U-90 

0.015 

Mahnomen  Pile  D&E 

1 Bridge  & Approaches 

5/4/70 

210  Cal. 

7/15/70 

-- 

89 

Noxon-Troy 

& Huckaba  Const. 

Days 

$108,035.  86 

F 100  (11)  U-90 

0.240 

Washington  Const. 

G,  Agg.  Surf. , RMBS, 

12/16/69 

90  Cal. 

7/7/70 

-- 

94 

Columbia  Falls- 

Whitefish 

$149,386.04 

Signing  & Flasher  Light 

Days 

F 118  (11)  & 

3,  896 

Holland  Const. 

G,  Agg,  Surf. , PMBS, 

7/23/69 

330  Cal. 

9/4/69 

Winter  Suspend 

97 

F 250  (8) 

$1, 769,  642.90 

Signing  & Signs,  Lighting 

Days 

11/15/70 

Libby-Rexford  Via  Calif.  Ave. 

& Troy  - Libby 

S 157  (5) 

4.  771 

Kraling  & Nelson 

G,  Agg.  Surf. , PMBS  & 

1/25/71 

180  Cal. 

NOT  STARTED 

Kalispell-  Lupfer 

$537,472.01 

Signing 

Days 

F 9999  (28) 

123.0 

Frank  Gurney,  Inc. 

Signing  & Flashers 

1/26/71 

120  Cal. 

NOT  STARTED 

US  #2  & 93  & Mont.  #37 

$101,681.95 

Days 

SMP  1899-70 

-- 

Kraling  & Nelson 

Crush  & Stockpile 

11/23/70 

45  Cal. 

1/27/71 

-- 

1 

Various 

$136,585.00 

Days 

DISTRICT  TWO  - 

BUTTE 

Division  21-30  - 

Butte 

S 2 (20) 

8.277 

M & S Const. 

Agg.  Surf,  & PMBS 

7/28/70 

150  Cal. 

9/22/70 

- - 

8 

Helena- Fie  she  r Pass- 

$484,831.81 

Days 

Lincoln 

S 9 (1)  U-90  & 

6.  000 

Schultz  & Lindsay 

PI,  Mix  Bit.  Overlay 

7/28/70 

90  Cal. 

10/6/70 

-- 

99 

S 167  (5)  U-90 

$264,708.  76 

Days 

Boulder-Cardwell  & Cardwell 

-SE 

I 15-1  (29)64  U-l 

10.437 

Hilde  Const. 

G & Rel,  Items 

4/29/70 

250  Cal. 

5/20/70 

-- 

90 

Dillon -Apex 

$1,006,377.65 

Days 

I 15-1  (29)64  U-2 

0.032 

E.F.  Matelich 

3 Structures 

4/29/70 

250  Cal. 

6/22/70 

Poor  4 

43 

Dillon -Apex 

$480,735.04 

Days 

I 15-1  (29)64  U-3 

10.437 

Hoyland  Const.  & 

Fencing 

4/29/70 

30  Cal. 

5/13/70 

-- 

91 

Dillon-Apex 

P&R  Const. 

Days 

$50,895.20 

I 15-1  (42)23  U-l 

15.  344 

S.  Birch,  Inc. 

G,  Agg.  Surf. , Bit.  Stab. 

7/2/69 

400  Cal. 

7/21/69 

Winter  Suspend  85 

Dell- Redr  ock 

$4,385,992.31 

Base,  PMBS,  Seeding  & Signing 

Days 

11/20/70 

■ 


MONTHLY  CONSTRUCTION  REPORT  - 1/31/71 
D i vi s ion  21-30  - Butte  (cont'd) 


I 15-1  (42)23  U-3  15.244 

Hildreth  Const. 

Fencing 

7/1/69 

30  Cal. 

9/25/69 

-- 

84 

Dell-Redrock 

$80,668.50 

Days 

I 15-1  (47)17  U-l  5.558 

McIntyre  Const. 

G,  Agg.  Surf.  & PMBS 

9/29/70 

240  Cal. 

10/15/70  -- 

-- 

15 

Lima -Dell 

& S.  Birch,  Inc. 

Days 

$1,006,331.64 

I 15-1  (47)17  U-2 

Huckaba  Const. 

Structures 

9/29/70 

150  Cal. 

NOT  STARTED 

Lima -Dell 

$65, 135.87 

Days 

I 15-3  (22)168  U-l  5.397 

Maronick  Const. 

G,  Agg.  Surf.  , PMBS, 

6/25/69 

300  Cal. 

7/28/69 

-- 

99 

Jefferson  City-N  & S 

$1,992,393.65 

Signing  & Structures 

Days 

I 15-3  (22)168  U-2  5.397 

Watters  Const. 

Fencing 

6/25/69 

30  Cal. 

9/3/69 

-- 

99 

Jefferson  City-N  & S 

$43,329.  86 

Days 

I 15-4  (43)185 

Midland  Electric 

Lighting 

9/4/70 

5/15/71 

10/8/70 

-- 

99 

Cedar  St.  Interchange 

$23,560.72 

F 43  (20)  U-90  0.398 

Cocanougher  Const. 

G,  Agg.  Surf.  ,R MBS  & 

3/24/70 

180  Cal. 

4/6/70 

-- 

87 

Wisdom-Divide 

$237,479.08 

2 Structs. 

Days 

I 90-3  (29)189  & 

Rainbow  Electric 

Lighting 

9/4/70 

5/15/71 

NOT  STARTED 

I 90-4  (23)207 

$42,641. 80 

Deer  Lodge  So.  & Oppor.  Inters. 

U 207  (12)  1.303 

A & B Const. 

G,  Agg.  Surf. , Bit.  Stab. 

7/23/69 

230  Cal. 

8/22/69 

-- 

99 

Butte -Pipestone  Pass 

$933,615.  30 

Surf. , PMBS,  Signing,  lighting. 

Days 

Traf.  Signals  & Structs, 

F 401(1)  U-90  0.568 

A & B Const, 

Storm  Drains,  PMB 

8/25/70 

60  Cal. 

9/14/70 

-- 

42 

Mont.  Ave,  -Helena 

$162,036. 10 

Overlay  & Striping 

Days 

F 9999  (19)  U-2  & 10.2 

Western  Sign 

Signing  & Traf.  Signals 

1/29/70 

250  Cal, 

5/4/70 

-- 

99 

S 379  (5) 

$364,675. 31 

Days 

Butte  Streets 


Division  22-30  - Bozeman 

I-IG  90-6  (23)304  U-l,  Holland  Const.  & G,  Agg.  Surf. , PMBS  & ReL  3/28/69  325  Cal.  5/18/69  --  --  88 

F 44  (1)  & F 222  (18)  4.  574  Foley  Bros.  Items,  Structs.  & Culverts  Days 

Bozeman-N.  Side-E. , $2,314,866.16 

Belgrade -Bozeman  & 

Bozeman -E. 


: b 'fOS'iOity. 

. 


MONTHLY  CONSTRUCTION  REPORT 


Division  22-30  - Bozeman  (cont'd) 


I-IG  90-6  (23)304  U-2  4.716 

Joseph  Yurek 

Fencing 

3/28/69 

30  Cal 

5/7/69 

-- 

-- 

85 

Bozeman-N.  Side-E. 

$42,277.90 

Days 

I-IG  90-6  (24)306 

Haggerty- Messmer 

Structures 

3/28/69 

320  Cal. 

4/21/69 

-- 

-- 

95 

Bozeman-N.  Side-E. 

$672,471.74 

Days 

1 90-6  (27)305  5.486 

Holland  Const.  & 

Agg.  Surf. , PMBS,  Light 

9/27/69 

180  Cal. 

4/15/70 

-- 

-- 

39 

Bozeman-N.  Side-E. 

Foley  Bros. 
$839,472.21 

Days 

I 90-6  (28)276 

Rainbow  Electric 

Lighting 

11/24/70 

7/1/71 

NOT  STARTED 

Three  Forks,  Belgrade  & 
Manhattan  Inters. 

$61,713.20 

I 90-7  (24)374  U-l  & 13.701 

Washington  Const. 

G,  Agg.  Surf. , PMBS, 

9/15/70 

400  Cal. 

10/20/70 

Fair 

55 

7 

I 90-8  (62)388 

$5,079,801.40 

Signing,  Seeding  & Lighting 

Days 

Greycliff-E.  & Reedpoint-W. 
I 90-7  (24)374  U-2  0.138 

M.  Morrin  & Son 

6 Structures 

9/15/70 

320  Cal. 

10/7/70 

Fair 

15 

8 

Greycliff-E. 

$667,463.  83 

Days 

I 90-7  (24)374  U-3  13.048 

Williams  Const. 

Fencing 

9/15/70 

30  Cal. 

10/15/70 

-- 

-- 

10 

Greycliff-E. 

$78,067.30 

Days 

I 90-7  (27)327  U-l 

C.P.  Electric 

Lighting 

8/27/70 

5/15/71 

10/1/70 

Good 

7 

46 

Livingston -So. , E. , W. , & 
Mission  Inters. 

$71,868,56 

F 244  (17)  2.992 

Maronick  Const. 

G,  Agg.  Surf.  & PMBS 

8/27/70 

180  Cal. 

10/5/70 

Winter  Suspend 

Raynolds  Pass -Ennis 

$674, 965. 75 

Days 

12/10/70 

S 273  (6),  S 446  (3)  6.  708 

Schultz  & Lindsay 

G,  Agg,  Surf. , PMBS, 

7/28/70 

2.10  Cal. 

8/18/70 

Fair 

26 

27 

& S 443  (1)  U-9Q 

$834,601.55 

Signing  & 2 Bridges 

Days 

Pray  Siding-Mill  Creek, 
Livingston -SW  & Chico -No. 


DISTRICT  THREE  - GREAT  FALLS 
Division  31-30  - Great  Falls 

I 15-4  (33)229  U-l  & 1.537  Schultz  & Lindsay  G & Rel.  Items  8/25/69  150  Cal.  9/22/69  --  --  98 

I 15-5  (35)230  U-5  $465,408.96  Days 

Dearborn  River-N.  & Cascade 
Co.  Line-No, 


' 


I 


1 


MONTHLY  CONSTRUCTION  REPORT  - 1/31/71 
Division  31-30  - Great  Falls  (cont'd) 


I 15-4  (33)299  U-2  1.011 

Dearborn  River -N. 

Clair  Boulet  Const. 
$7,362. 00 

Fencing 

8/25/69 

30  Cal. 
Days 

7/22/70 

— 

I 15-4  (33)229  U-3  & 

Schultz  & Lindsay 

Agg.  Surf. , PMBS,  Lndscp. 

10/23/69 

350  Cal. 

11/5/69 

Winter  Suspend 

I 15-5  (35)230  U-l  4.310 

Dearborn  River-N.  & 
Cascade  Co.  Line-N. 

$2,095,448.20 

& 2 Comf.  Stas.  & Rel.  Item 

s 

Days 

12/16/70 

I-IG  15  4 (39)229 

Dearborn  River-N. 

Cop  Const. 
$2,257,619.32 

Dual  Bridge 

5/29/69 

475  Cal. 
Days 

7/22/69 

Fair 

14 

I 15-4  (46)222  U-2  0.551 

Craig  Slide 

Zook  Bros. 
$918,274.51 

G,  Agg.  Surf. , PMBS  & 
Fencing 

11/27/70 

140  Cal. 
Days 

12/14/70 

Fair 

20 

I 15-5  (35)230  U-3 

Cascade  Co.  Line-N. 

Sletten  Const. 

$1,436, 120.16 

Dual  Bridge 

4/24/69 

360  Cal. 
Days 

5/9/69 

— 

— 

I 15-5  (35)230  U-4  3.299 

Cascade  Co.  Line-N. 

Pipestone  Const. 
$24,691.24 

Fencing 

11/21/69 

30  Cal. 
Days 

3/18/70 

— 

— 

I 15-5  (43)230 

Cascade  Co.  Line-N. 

Mahnomen  Pile  D&E 
$1,216,218.82 

Dual  Bridge 

7/23/69 

370  Cal. 
Days 

8/26/69 

— 

F 149  (D)  U-90  & 6.845 

F 224  (99)  U-90 

Gt,Falls-Ft.  Benton  & 
Central  Ave.  W.  -Gt.  Falls 

M & S Const. 
$200,922.49 

PMB  Overlay 

5/26/70 

90  Cal. 

Days 

7/20/70 

F 149  (24),  U 278  (7),  3.  092 

U 395  (10)  & US  382  (1) 

Gt.  Falls-Ft.  Benton,  W.  Bank 
Mo.  River,  15th  & Mont.  & 
Black  Eagle -Volta  Dam 

Schultz  & Lindsay 
$1,661,734.33 

G,  Agg.  Surf. , PMB,  PMBS 
Sign,  Traf.  Signals 

4/24/69 

7/31/70 

6/5/69 

F 149  (24)  U-2,  3.  092  Nelson  Landscape 

U 278  (7)  U-2,  $5,896.90 

U 395  (10)  U-2  & US  382  (1)  U-2 

Gt.  Falls-Ft.  Benton,  W.  Bank  Mo. 

River,  15th  & Mont.  & Black 

Eagle-Volta  Dam 

Seeding 

11/24/70 

5/15/71 

NOT  STARTED 

5 198  (3),  S 348  (11)  17.420 

6 S 348  (11)  U-90 

Richardson  Const. 
$1,207,301. 14 

G & PMBS 

3/24/70 

210  Cal. 
Days 

7/7/70 

— 

— 

Belt-Highwood  & Gt.  Falls -Highwood 

F 277  (8)  --  Cascade  Electric  Traf.  Control  Devices  12/8/70  7/1/71  NOT  STARTED 

10th  Ave.  So.  -Gt.  Falls  $87,  786.  54 


0 

58 

80 

0 

97 

55 

80 

86 

99 

38 


c 


II 


■ 

‘ . 


I 


i 


MONTHLY  CONSTRUCTION  REPORT  - 1/31/71 
Division  32-30  - Havre 


I 15-7  (12)331  U-l 

11. 390 

S.  Birch,  Inc. 

G & Rel.  Items 

2/25/70 

300  Cal. 

4/6/70 

Winter  Shutdown  68 

S 357  (10) 

$1,088,789.94 

Days 

11/19/70 

Valier  Jet.  -N&S  & Valier-E. 

I 15-7  (12)331  U-2 

0.013 

Watters  Const. 

3 Structures 

2/25/70 

270  Cal. 

5/19/70 

75 

Valier  jet.  -N  &S 

$364,  178.21 

Days 

I 15-7  (12)331  U-3 

11.070 

R.C.  Schmoll 

Fencing 

2/25/70 

30  Cal. 

4/6/70 

75 

Valier  jet.  -N&S 

$59,  739.80 

Days 

I-IG  15-7  (13)323  U- 

1 & 

Zook  Brothers 

C,  Rel.  Items  & Structs. 

7/29/70 

350  Cal. 

9/3/70 

Poor  26  16 

F 211  (15) 

9.  641 

$3,279,333.49 

Days 

Conrad -N  & S & Vaughn-Conrad 

I-IG  15-7  (13)323  U- 

2 8.991 

O & K Const. 

Fencing 

7/29/70 

30  Cal. 

10/8/70 

33 

Conrad-N  & S 

$45,591.02 

Days 

I-IG  15-7  (13)323  U- 

3 -- 

Sletten  Const. 

Structures 

11/24/70 

180  Cal. 

1/27/71 

0 

Conrad-N  & S 

$282,  842.47 

Days 

I 15-8  (17)369  U-l 

9.  216 

Nilson-Smith  Const. 

G,  Agg.  Surf. , PMBS,  Sign 

11/21/69 

330  Cal. 

4/14/70 

Winter  Shutdown  58 

Sunburst-So. 

$2,230,525.98 

& Structures 

Days 

11/19/70 

I 15-8  (17)369  U-2 

9.216 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal. 

NOT  STARTED 

Sunburst-So. 

$58,711.99 

Days 

I 15-8  (23)352 

-- 

Rainbow  Electric 

Lighting 

8/27/70 

5/15/71 

11/17/70 

Fair  --  22 

Shelby  Interchange 

$32,364.20 

I 15-8  (27)369 

9.  216 

Nilson-Smith  Const. 

Agg.  Surf. , PMBS  & 

6/25/70 

180  Cal. 

10/15/70 

Winter  Shutdown  0 

Sunburst-So. 

$1,389,389,  11 

Signing 

Days 

11/19/70 

S OOOS  (31) 

30. 1 

Western  Sign 

Signing 

11/23/70 

60  Cal. 

NOT  STARTED 

Mont.  See.  Hwys,  #223  & 224 

$7,242.  75 

Days 

F 132  (11) 

9.281 

Kraling  & Nelson 

G,  Agg.  Surf. , PMB  & PMBS 

7/6/70 

210  Cal. 

8/12/70 

Poor  6 13 

Chester-Gildiord 

$1,337, 867.07 

Days 

S 219  (9) 

6,217 

Nilson-Smith  Const. 

G,  Agg.  Surf. , PMB  & 

8/21/69 

200  Cal. 

9/16/69 

94 

Big  Sand y-Rud yard 

$345, 139. 17 

Seal  Coating 

Days 

S 219  (11) 

9.034 

Baltrusch  Const, 

G,  Agg.  Surf. , PMB  & 

11/23/70 

200  Cal. 

NOT  STARTED 

Big  Sand  y-Rud  yard 

$648,  369.48 

Signing 

Days 

S 339  (20) 

6.  724 

Hilde  Const. 

G,  Agg.  Surf.  , PMB,  Seal 

12/14/70 

180  Cal. 

NOT  STARTED 

Ft.  Benton -Chester 

$447,401. 80 

& Cover  & Signing 

Days 

* 


I 


4 ^ 


MONTHLY  CONSTRUCTION  REPORT  - 1/31/71 
Division  32-30  - Havre  (cont'd) 


S 435  (3)  & City  Proj.  1.609 

R.J.  Studer  & Sons 

G,  Agg.Surf.  & PMBS 

9/3/70 

180  Cal. 

10/2/70 

-- 

18 

No.  36-69 

$398,  854.  30  (State  portion) 

Days 

Harlem-W.  & So.  & 

$29,  901.  00  (City  portion) 

Front  St. 

F 9999  (8)  45.8 

Western  Sign 

Signing  & Delineation 

1/26/71 

8/15/71 

NOT  STARTED 

US  #2  & 1-15  Bus.  Loop 
in  Shelby 

$46,814. 35 

DISTRICT  FOUR  - GLENDIVE 

Division  41-30  - Glendive 

F 86  (37)  12.247 

Richardson  Const. 

PMBS  & Bridges 

9/29/70 

240  Cal. 

11/9/70  Poor 

10 

7 

Plevna -W. 

$875,573.  78 

Days 

1 94-4  (29)153,  23.435 

Zook  Bros. 

Agg,  Surf.  ,PMBS  & 

6/25/70 

275  Cal. 

10/7/70 

-- 

11 

I 94-5  (11)166  U-5  & 

I 94-5  (13)160 

$2,326, 928. 11 

Signing 

Days 

Prairie  Co.  Line-E  & W & 

Terry-W. 

I 94-5  (11)166  U-2 

Sletten  Const. 

Dual  Structures 

7/1/69 

365  Cal. 

8/14/69 

99 

Terry-W. 

$1,370,  963.34 

Days 

I 94-5  (11)166  U-3  8.254 

Granite  Const, 

Fencing 

7/1/69 

30  Cal. 

8/18/69 

94 

Terry-W. 

$60,694.00 

Days 

I 94-5  (11)166  U-4  8.254 

Gus  M,  Albert 

Agg.  Surf.  & PMBS 

4/29/70 

250  Cal, 

8/28/70 

-- 

25 

Terry-W. 

$1,041,801.99 

Days 

I 94-5  (12)160  U-i  6.322 

The  Brezina  Co. 

G & Rel,  Items  & Structs, 

3/26/70 

200  Cal. 

4/8/70 

2 

93 

Prairie  Co.  Line-E. 

$1,306,421.41 

Days 

I 94-5  (12)160  U-2  5.711 

Bitter  Root  Fencing 

Fencing 

3/26/70 

30  Cal. 

4/17/70 

-- 

83 

Prairie  Co.  Line-E. 

$38,658. 11 

Days 

1 94-6  (24)211 

Miles  City  Electric 

Lighting 

11/24/70 

7/1/71 

NOT  STARTED 

W.  Glendive,  Sidney  fk 

E.  Glendive  Inters. 

$56,834.60 

F 315  (15)  U-90  12.052 

Schultz  & Lindsay 

PMB  Overlay 

7/28/70 

90  Cal, 

8/28/70 

93 

Van  Norman-Glasgow 

$318,087.44 

Days 

S 359  (11)  5.175 

Richardson  Const. 

G,  Agg.  Surf. , PMBS  & 

2/24/70 

180  Cal. 

3/31/70 

-- 

71 

Marsh-Glendive 

$452,275.47 

Structure 

Days 

' 


> 


i 


MONTHLY  CONSTRUCTION  REPORT  - 1/31/71 
Division  41-30  - Glendive  (cont'd) 

F 9999  (42)  104.6  Western  Sign  Corp, 

US  #12  & Mont.  #7 $43,075.54 

Division  42-30  - Wolf  Point 


S 8 (14) 

Opheim-Scobey 

4.730 

Harry  Norgaard 
$473, 185.61 

RF-F  152  (11)  U-2 
Harlem -Dodson 

0.  129 

Mahnomen  Pile  D&E 
$617,766.07 

F 193  (19) 

7.485 

Northern  Improve. 

Culbertson -Plentywood 

$857,709. 32 

F 253  (17) 

0.  177 

Lloyd  C.  Lockrem 

Circle-Wolf  Point  via 

$289,222.50 

4th  St.  Underpass 

F 9999  (27) 

202.  2 

Western  Sign  Co. 

US  #2,  State  Hwy. 

#5,  13, 

$71,699.60 

16  & 24 

SMP  4399-71 
Various 

Ruffier  Const. , L.  S. 
Ruffier  & E„L. 
Ruffier 
$49,912.50 

DISTRICT  FIVE  - BILLINGS 
Division  51-30  - Billings 


S OOOS  (29)  76. 1 

Sec.Rtes.  #313,  314,  342, 
384,  418  & 463 
I 90-8  (52)396  U-l,  13.336 
I 90-8  (63)406  U-l  & 

F 408  (3) 

Columbus-  E & W & 9th  St. 
Spur -Columbus 


Western  Sign 
$24, 989. 70 

Schultz  & Lindsay 
$6,846,  354.10 


Signing 


G,  Bit.  Stab.  Surf. , PMB 
& Widen  2 Bridges 
Structures 

G,  Agg.  Surf. , PMBS 

Upgrading  & PC  Cone. 


Signing  & Delineation 


Crush  & Stockpile 


Signing  & Delineation 


G,  Agg.  Surf. , PMBS  & 
Signing 


9/29/70  120  Cal.  NOT  STARTED 

Days 


7/28/70 

210  Cal. 
Days 

8/14/70 

64 

10/28/70 

7/15/72 

12/3/70  Fair 

8 

6 

9/17/69 

200  Cal. 
Days 

10/6/69 

-- 

99 

12/19/69 

180  Cal. 
Days 

5/18/70 

99 

12/15/70 

6/1/71 

NOT  STARTED 

1/25/71 

45  Cal. 
Days 

NOT  STARTED 

1/25/71 

90  Cal. 
Days 

NOT  STARTED 

3/26/70 

500  Cal. 

4/13/70  Winter  Suspend  54 

Days 

12/17/70 

c 


I 


i 


MONTHLY  CONSTRUCTION  REPORT  - 1/31/71 
Division  51-30  - Billings  (cont'd) 


I 90  8 (52)396  U-2  & -- 

Rikiin  Const. 

6 Structures 

3/26/70 

320  Cal. 

5/5/70 

-- 

60 

I 90-8  (63)406  U-2 

$806,247.47 

Days 

Columbus -E  & W 

I 90-8  (52)396  U-3  & 10.302 

Granite  Const. 

Fencing 

4/29/70 

30  Cal. 

5/25/70 



63 

I 90-8  (63)406  U-3 

$73,300.08 

Days 

Columbus-  E & W 

I 90-8  (57)461  U-l  4.095 

Peter  Kiewit  Sons 

G & Dual  Overpass 

6/25/70 

200  Cal, 

7/14/70 

_ „ 

68 

Big  Horn  Co.  Line-W. 

$1,093,  248.25 

Days 

I 90-8  (57)461  U-2  4.095 

Watters  Const. 

Fencing 

6/25/70 

30  Cal. 

7/23/70 

-- 

76 

Big  Horn  Co.  Line-W. 

$29,  195.00 

Days 

I 90-8  (60)410  14.  152 

Schultz  & Lindsay 

Agg.Surf.  & PMBS 

11/21/69 

180  Cal. 

12/9/69 

91 

Columbus-Park  City 

$1,847,394.73 

Days 

I 90-8  (61)436 

Midland  Electric 

Lighting 

11/24/70 

7/1/71 

NOT  STARTED 

Mossmain  & Pinehill  Inters. 

$46,902.92 

I 90-8  (65)465  U-l  6.187 

Wickens  Bros. 

G,  Fencing  & Rel.  Items 

9/29/70 

210  Cal. 

10/26/70  Winter  Suspend 

15 

Big  Horn  Co.  Line-W. 

$1,344,047. 16 

Days 

12/18/70 

I 90-8  (65)465  U-2  0.022 

Rikiin  Const.  C o. 

Structures 

10/28/70 

135  Cal. 

NOT  STARTED 

Big  Horn  Co.  Line-W. 

& Phil  R.  Bles singer 
$135,039.07 

Days 

1 90-8  (66)455  6.012 

Hilde  Const. 

Surfacing 

6/25/70 

180  Cal. 

9/15/70 

-- 

57 

Pinehill -Pryor  Creek 

$863,419.50 

Days 

I-IG  90-9  (26)471  U-l  & 

Wm. Collins  & Sons 

G & Rel.  Items  & Erosion 

11/24/70 

210  Cal. 

NOT  STARTED 

I 90-8  (55)455  U -5  13.063 

& Tennefos  Const. 

Control  Diversion  Dam 

Days 

Big  Horn  Co,  Line-E.  & 
Pinehill -Pryor  Creek 

$2,027, 138.11 

I-IG  90-9  (26)471  IJ-2  0,096 

M.  Morrin  & Sons 

Structures 

12/15/70 

280  Cal. 

NOT  STARTED 

Big  Horn  Co.  Line-E. 

$760,889.05 

Days 

1-IG  90  -9  (26)471  U-3  13.064 

Empire  Sand&Gravei 

Agg.  Surf.  & PMBS 

1 /26/71 

120  Cal. 

NOT  STARTED 

Big  Horn  Co.  Line-E. 

& Wm.  Collins  & Sons 
$2,606,  851.98 

Days 

I 90-9  (29)509 

Yellowstone  Elec, 

Lighting 

11/24/70 

7/1/71 

NOT  STARTED 

Custer  Battlefield  Inter. 

$30,675.40 

I*IG  90-9  (31)489  11.116 

Empire  Sand&Gravel 

Agg.  Surf. , PMBS  & Sign 

4/29/70 

240  Cal. 

5/19/70 

-- 

41 

Hardin-W.  & Dunmore-W, 

& Wm.  Collins  & Sons 

Days 

$1,576,  513,  89 


c 


c 


. 
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■ MONTHLY  CONSTRUCTION  REPORT  - 1/31/71 
Division  51-30  - Billings  (cont'd) 


I 90-9  (32)501* 

Hardin -So. 

5.071 

Wm.  Collins  & Sons  G,  Agg.  Surf. , PMBS,  Jr. 

& Empire  Sand&Gravel  Gr.  Separation,  Signing 
$1,048,004.09  & Seeding 

8/10/70 

180  Cal. 
Days 

8/31/70 

36 

F 107  (16)  & 7.014 

F 258  (15)  U-l 

Bridger- Laurel  & Wyo. 
Line-Bridger 

Francis  M,  Tindall 
$1,287,649.65 

G,  Agg.  Surf. , PMB,  PMBS 
& Signing 

7/30/70 

240  Cal. 
Days 

10/9/70 

9 

S 132  (6) 

Billings -So. 

1.692 

Sletten  Const. 

$1,601,  063. 25 

G,  Agg.  Surf. , PMBS  & 
Structures 

10/26/70 

425  Cal. 
Days 

11/18/70 

Fair 

19 

6 

S 192  (1)  U-90 

King  Ave.  Rd.  -W. 

0.  293 

Cop  Const. 

$118,484. 16 

G,  Agg.  Surf. , PMBS  & 

Cone.  Box  Culvert 

6/23/70 

60  Cai. 
Days 

8/13/70 

Fair 

5 

51 

F 258  (15)  U-2 

Wyo.  Line-Bridger 

— 

W.  P.  Roscoe 
$301, 142. 11 

2 Bridges 

7/20/70 

180  Cal. 
Days 

8/24/70 

Good 

7 

29 

S 260  (11)  1.041 

JLodge  Grass-St.  Xavier 

Willis  & Lewis 
$104,857.39 

G,  Agg.  Surf.  ,R MBS  & 

Seal  Coating 

3/24/70 

120  Cal. 

Days 

5/6/70 

— 

— 

91 

F 9999  (11) 

U.S,  #212  & 310 

73.0 

R.C.  Schmoll 
$65,477.85 

Signing,  Flashers  & 
Lighting 

8/27/70 

100  Cal. 
Days 

10/14/70 

Good 

3 

61 

F 9999  (44) 

Billings  Area 

81. 1 

Yellowstone  Elec. 
$409,  533.  47 

Signing  & Signals 

1/29/70 

250  Cal. 
Days 

4/20/70 

Poor 

1 

98 

SMP  0299-70 

Various 

'' 

Empire  Sand&Gravel 
$25,840.00 

Crush  & Stockpile 

12/14/70 

45  Cai. 
Days 

1/7/71 

Good 

13 

50 

Division  42-30  - Miles  City 


F 86  (35) 

Tongue-  & Yellowstone 

River  Irr,  Ditch 

Peter  Kiewit  Sons 
$54,793.00 

Reshaping  & Lining 
irrigation  Ditch 

11/21/69 

3/ 31/70 

12/3/69 

COMPLETED 

1/12/71 

I 94-3  (23)105  U-l  8.247 

Rosebud  -E. 

Barton  C on trac ting 
$2,297,823.61 

G,  Agg.  Surf. , PMBS, 
Signing  & Structures 

4/24/69 

300  Cal. 
Del  y S 

6/2/69 

97 

I-IG  94-3.  (24)83  U-l  7.  003 
Forsyth-West 

Hilde  Const. 

$1, 393, 024. 56 

G,  Agg.  Surf. , PMBS  & 
Signing 

8/27/70 

300  Cal. 
Day  s 

11/4/70 

1 

I 94-3  (26)95  U-l  8.850 

Rosebud -W. 

Hilde  Const. 

$2,490,  623.  50 

G,  Agg.  Surf. , PMBS,  Sign, 
Seed  & Dual  Weigh  Sta. 

7/23/69 

350  Cal. 
Days 

8/20/69 

97 

I 94-3  (26)95  U-2 

Rosebud-W. 

Fred  Strandberg  & 
Miles  Const. 

$563,  146.  53 

Structures 

9/17/69 

270  Cal. 
Days 

10/12/69 

96 

c 


* 
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MONTH L - CONSTRUCTION  REPORT  - 1/31/71 
Division  42-30  - Miles  City  (cont'd) 


I 94-3  (26)95  U-3  8,906 

Pipestone  Const. 

Fencing 

7/23/69 

30  Cal. 

9/3/69 

-- 

79 

Rosebud  -W. 

$62,013.04 

Days 

I 94-4  (25)153  JJ-1  8,859 

Zook  Bros. 

G & Rel.  Items 

1/29/70 

300  Cal. 

3/31/70 

-- 

93 

Prairie  Co.  Line-W. 

$2,274, 356.74 

Days 

1 94-4  (25)153  U-2  8,850 

Granite  Const. 

Fencing 

1/29/70 

30  Cal. 

5/6/70 

-- 

59 

Prairie  Co.  Line-W. 

$69,476. 13 

Days 

S 252  (3)  U-l  7.  976 

Northern  Improve, 

G,  Agg.  Surf. , PMBS 

6/23/70 

225  Cal. 

8/18/70 

-- 

55 

Rosebud -So. 

$694,867.  52 

Days 

S 252  (3)  U-2 

F red  Strandberg 

2 Bridges 

6/23/70 

200  Cal. 

10/26/70 

-- 

25 

Rosebud -So. 

$118,783.86 

Day  s 

S 460  (4)  10.  204 

Harris-Clason  Const. 

G & Agg.  Surf, 

12/14/70 

210  Cal. 

NOT  STARTED 

Belie  Creek  Access  Rd. 

& K.  Harris 
$722,789.37 

Days 

F 9999  (12)  126.6 

Miles  City  Elec, 

Signing 

11/21/69 

100  Cal. 

4/2/70 

-- 

98 

US  #10,  12  & 312  & 

State  Hwy  #22 

$102,596.00 

Days 

Division  53-30  - Lewistown 

S 42  (11)  6.309 

Francis  M.  Tindall 

PMB  Overlay 

7/28/70 

150  Cal. 

10/8/70 

Winter  Suspend 

4 

Jordan- NW 

$267,262,85 

Days 

11/19/70 

S 92  (4)  5.319 

Lewis  Const. 

G & PMB 

12/16/69 

180  Cal. 

5/18/70 

Winter  Suspend 

87 

Hobson  SW 

$254,748.40 

Days 

10/21/70 

F 235  (36)  U-T  9.051 

Marouick  Const. 

G,  Agg,  Surr, , PMBS  & 

5/28/70 

260  Cal. 

7/33/70 

Win  or  Suspend 

43. 

A rmington-  Lewistown 

$94.1,  336.  80 

Signing 

Days 

i I/li/70 

F 235  (36)  U-2  0.073 

Walter  Mackin  &Sons 

2 Structures 

5/28/70 

24u  Cal. 

7/23/70 

60 

Arming  ton  Lewistown 

$238,793.31 

Days 

F 9999  (33)  162.0 

George  Rakes,  Inc. 

Signing 

10/28/70 

180  Cal. 

NOT  STARTED 

US  Hwy s #87  & 191 
& Mont,  Hwys  #19  & 200 

$36,  500.40 

Days 

c 


c 


» 

• 
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MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 
MONTANA 


February  1,  1971 


Z Work  Completed  Percent 


Pro iect 

Location 

Length 

Type 

Work 

and  Estimated 
Completion  Date 

Time 

Used 

Contractor  and 
Contract  Amount 

FHP  61-1(1) 

?egins  approximately  8 miles  north 
easterly  of  Columbia  Falls  and  extends 

2.7  miles  northerly  on  the  North  Fork 
of  the  Flathead  River  Highway. 

2.733 

Grading,  Base, 
Bituminous  Sur- 
face Treatment 

Oct. 

55 

1971 

53 

Partia 1 
Suspension 
10/20/70 

URECO,  Inc. 

$465,131.50 

A-AD  15(1) 

Unit  1 

Begins  approximately  20  miles  to  the 
north  and  easterly  of  Conrad  and  7 
miles  east  of  Ledger 

16.102 

Grading, 

BPMS 

Base, 

Dec, 

91 

1970 

90 

Winter 

Suspension 

12/16/70 

R.  J.  Studer  & Sons 
$1,543,407.00 

A-AD  15(1) 

Unit  2 

Begins  approximately  9 miles  east  of 
Conrad  and  extends  north  and  east. 

15.159 

Grading, 

BPMS 

Base 

June 

73 

1971 

89 

Winter 

Suspension 

Nilson-Smith  Construction  Co, 
$1,447,947.00 

FHP  61-1(2)  & 
FL  61(1) 

Begins  approximately  0.5  miles  north 
from  Columbia  Falls  and  extends 
northerly. 

7.702 

Grading , 
PMS 

Base 

Aug. 

8 

1972 

12/3/70 

8 Partial 
Suspension 
11/23/70 

URECO,  Inc. 

$1,514,510.00 

FHP  43-1(3)  & 

F 217(22) 

Begins  approximately  0.5  miles  north- 
westerly of  Gardiner  and  extends 
northwesterly 

4.308 

Grading, 

PMS 

Base 

Awarded 

1/20/71 

Not  Started 

R.  J.  Studer  & Sons 
$592,683.37 

I 


. 


y 


STATE  HIGHWAY  COMMISSION 
CONSTRUCTION  DIVISION 


MONTHLY  CONSTRUCTION  REPORT 

Month  Ending  - February  28,  1971  ocua  oziad&w  bJF 


Project  Number 

Contractor 

Contract 

Date 

Work 

Pro- 

Men 

% 

& Location 

Mileage  & Bid  Price 

Type  of  Work 

Awarded 

Compl. 

Began 

gress 

Empl. 

Compl. 

DISTRICT  ONE  - MISSOULA 
Division  il-30  - Missoula 


S OOOS  (19) 

69. 1 

Skinner  Enterprises 

Signing 

9/25/70 

120  Cal. 

NOT  STARTED 

Sec.  Hwys.  203,  268, 

$46,236. 13 

Days 

269,  372,  377,  367, 
501,  473  & 490 

373, 

S OOOS  (20) 

12.8 

Skinner  Enterprises 

Signing 

10/26/70 

120  Cal. 

NOT  STARTED 

Sec.  Rtes.  #257,  461 

$8,771.07 

Days 

& 520 

I 90-1  (48)0  U-l 

4.  245 

Goodfellow  Bros. 

G,  Agg.  Surf.  , PMB  Base 

9/30/70 

330  Cal, 

11/4/70 

.. 

0 

Lookout  Pass-E. 

$4,008,513. 17 

Days 

I 90-1  (48)0  U-2 

-- 

Mahnomen  Pile  D&E 

Structures 

9/30/70 

6/30/72 

NOT  STARTED 

Lookout  Pass-E. 

$454,854. 92 

I-IG  90-1  (49)4  U-l 

6,708 

Goodfellow  Bros. 

G,  Agg.  Surf. , PMB  & 

12/1/70 

350  Cal. 

NOT  STARTED 

Saltese-W. 

$4,607,542.  80 

Structures 

Days 

I-IG  90-1  (49)4  U-2 

-- 

Waddell  Const. 

Structures 

12/1/70 

360  Cal. 

NOT  STARTED 

Saltese-W. 

$563,  940.  80 

I-IG  90-1  (49)4  U-3 

-- 

Max  J.  Kuney  Co. 

4 Lane  Structure 

2/23/71 

300  Cal. 

NOT  STARTED 

Saltese-W. 

$536,022. 15 

Days 

I 90-2  (32)120  U-l 

8,  908 

Washington  Const. 

G,  Agg.  Surf. , PMB,  PMBS, 

12/16/69 

360  Cal. 

1/12/70 

16 

54 

Clinton-E  & W 

$4,235,063.09 

Signing,  Seeding,  Comf. 

Sta.  & Forest  Serv.  Rd. 

Days 

I 90-2  (32)120  U-2 

-- 

Mahnomen  Pile  D&E 

3 Structures 

12/2/69 

300  Cal. 

3/16/70 

68 

Clinton-E  & W 

& Huckaba  Const. 
$451,512.03 

Days 

I 90-2  (32)120  U-3 

8.  908 

Fred  Strandberg 

F encing 

12/2/69 

30  Cal. 

3/27/70 

-- 

21 

Clinton-E  & W 

$68,784.20 

Days 

I 90-2  (33)129  U-l  & 

6.474 

Washington  Const. 

G,  Agg.  Surf. , PMB,  Signirg  , 

7/1/69 

400  Cal. 

8/4/69 

-- 

75 

I 90-3  (15)132  U-l 

$3,241,  826.29 

& Dual  Overpass 

Days 

Beavertail-E  & W 

I 


' 


t ' '■ 
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MONTHLY  CONSTRUCTION  REPORT  - 2/28/71 
Division  11-30  - Missoula  (cont'd) 


I 90-2  (33)129  U-2  & 6.474 

I 90-3  (15)132  U-2 

Granite  Const. 

$42, 748. 90 

Fencing 

7/1/69 

30  Cal. 
Days 

9/23/69 

6 

Beavertail-E  & W 

I 90-2  (35)85  U-l  10,170 

Frenchtown-E  & W 

Peter  Kiewit  Sons 
$4,185,224.50 

G,  Agg.  Surf. , Cem.  Trfd. 
Base,  PC  Cone.  Pave. , PMBS 
Signing  & Dual  Weigh  Sta. 

11/21/69 

400  Cal. 
Days 

12/12/69 

53 

I 90-2  (35)85  U-2  10. 170 

Frenchtown-E  & W 

Pipestone  Pass 
$96,276.69 

Fencing 

11/21/69 

30  Cal. 
Days 

3/19/70 

52 

I 90-2  (47)85 

Frenchtown-E  & W 

Mahnomen  Pile  D&E 
& Huckaba  Const. 
$249,381.80 

2 Structures 

11/21/69 

260  Cal. 
Days 

3/9/70 

Fair  8 

56 

I 90-2  (47)85  U-2  0,015 

Frenchfcown-E  & W 

F e Id  ma  n - Mu r phy 
$97, 171. 19 

Dual  Overpass 

7/29/70 

120  Cal. 
Days 

11/10/70 

Fair  4 

30 

I 90-2  (49)97 

DeSmet  & Bonner  Inters, 

Rainbow  Electric 
$69,753.60 

Lighting 

8/27/70 

5/15/71 

2/22/71 

2 

1 

I 90-3  (13)143  U-l  7,580 

Bearmouth-E. 

F & S Contracting 
$4,848,777.53 

G,GS,  PMB  & Structure 

6/14/68 

425  Cal. 
Days 

7/15/68 

Winter  Suspend 
12/8/70 

99 

I 90-3  (13)143  U-3  7.  580 

Bearmouth-E, 

Clair  Boulet  Const. 
$42,  851.50 

F encing 

5/29/68 

30  Cal. 
Days 

7/29/68 

“ “ 

70 

I 90-3  (14)135  U-3  7,605 

Bearmouth-W. 

Clair  Boulet  Const. 
$53,416.92 

Fencing 

5/29/68 

30  Cal. 
Days 

7/22/68 

- =• 

99 

1 90-3  (31)135  15,  191 

Bearmouth-E  & W 

Nelson  Landscape 
$23,456,24 

Seeding 

8/27/70 

90  Cal, 
Days 

10/27/70 

“ ” 

18 

U 215  (20)  & S 224  (13) 
Florence  & Msla.  1. 168 

M & S Const. 
$599,745.81 

G,  Agg.  Surf. , PMBS  & 

Curbs 

1/29/70 

260  Cal. 
Days 

3/5/70 

“ ” 

95 

& Reserve  St,  ~W.  of  Msla. 

S 221  (5)  3.482 

Thompson  Falls-W. 

Washington  Const. 
$683,668.  99 

G & Crushed  Base  Surf. 

6/23/70 

200  Cal. 
Days 

7/30/70 

Winter  Suspend 
12/1/70 

16 

Division  12-30  - Kalispell 


S 38  (7)  U-90  0.015 

Noxon-Troy 

Mahnomen  Pile  D&E 
& Huckaba  Const. 
$108,035.86 

1 Bridge  & Approaches 

5/4/70 

210  Cal. 
Days 

7/15/70 

89 

F 100  (11)  U-90  0.240 

Columbia  FalLs-Whitefish 

Washington  Const. 
$149,386.04 

G,  Agg.  Surf. , RMBS, 
Signing  & Flasher  Light 

12/16/69 

90  Cal. 
Days 

7/7/70 

_ — 

94 

V 


T * 


■ 
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MONTHLY  CONSTRUCTION  REPORT  - 2/28/71 
Division  12-30  - Kaiispell  (cont'd) 


F 118  (11)  & 

3.  896 

Holland  Const. 

G,  Agg.  Surf. , PMBS, 

7/23/69 

330  Cal. 

9/4/69 

Winter  Suspend 

97 

F 250  (8) 

$1,769,642.90 

Signing  & Signs,  Lighting 

Days 

11/15/70 

Libby -R exford  via  Calif. 

Ave.  & Troy- Libby 

S 157  (5) 

4.771 

Kraling  & Nelson 

G,  Agg.  Surf. , PMBS  & 

1/25/71 

180  Cal. 

2/22/71 

-- 

0 

Kaiispell-  Lupfer 

$537,472.01 

Days 

F 9999  (28) 

123.0 

Frank  Gurney,  Inc. 

Signing  & Flashers 

1/26/71 

120  Cal. 

NOT  STARTED 

US  #2  & 93  & Mont. 

#37 

$101,681.95 

Days 

SMP  1899-70 

-- 

Kraling  & Nelson 

Crush  & Stockpile 

11/23/70 

45  Cal. 

1/27/71 

-- 

23 

Various 

$136,585.00 

Days 

DISTRICT  TWO  - BUTTE 

Division  21-30  - Butte 

S 2 (20) 

8.277 

M & S Const. 

Agg.  Surf.  & PMBS 

7/28/70 

150  Cal. 

9/22/70 

- - 

8 

Helena-Flesher  Pass 

$484,831.81 

Days 

Lincoln 

S 9 (1)  U-90  & 

6.  000 

Schultz  & Lindsay 

PI.  Mix  Bit.  Overlay 

7/28/70 

90  Cal. 

10/6/70 

-- 

99 

S 167  (5)  U-90 

$264,708.76 

Days 

Boulder-Cardwell  & Cardwel] 

[-SE 

I 15-1  (29)64  U-l 

10.437 

Hilde  Const. 

G & Rel.  Items 

4/29/70 

250  Cal. 

5/20/70 

__ 

90 

Dillon -Apex 

$1,006,377.65 

Days 

I 15-1  (29)64  U-2 

0.032 

E.  F.  Matelich 

3 Structures 

4/29/70 

250  Cal. 

6/22/70 

Good  7 

64 

Dillon -Apex 

$480,735.  04 

Days 

I 15-1  (29)64  U-3 

10.437 

Hoyland  Const.  & 

Fencing 

4/29/70 

30  Cal, 

5/13/70 

-- 

91 

Dillon-Apex 

P&R  Const. 

Days 

$50,895.20 

I 15-1  (42)23  U-l 

15. 344 

S.  Birch,  Inc. 

G,  Agg.  Surf. , Bit.  Stab. 

7/2/69 

400  Cal. 

7/21/69 

Winter  Suspend 

85 

Dell-Redrock 

$4,385,992.31 

Base,  PMBS,  Seeding  & Signing 

Days 

11/20/70 

I 15-1  (42)23  U-3 

15.244 

Hildreth  Const. 

Fencing 

7/1/69 

30  Cal. 

9/25/69 

-- 

84 

Dell-Redrock 

$80,668.50 

Days 

I 15-1  (47)17  U-l 

5.558 

McIntyre  Const. 

G,  Agg.  Surf.  & PMBS 

9/29/70 

240  Cal. 

10/15/70 

-- 

15 

Lima -Dell 

& S.  Birch,  Inc. 

Days 

$1,006,331.64 

I 15-1  (47)17  U-2 

-- 

Huckaba  Const. 

Structures 

9/29/70 

150  Cal. 

NOT  STARTED 

Lima -Dell 

$65, 135.87 

Days 

• 

' 

. 

) ) y 

MONTHLY  CONSTRUCTION  REPORT  - 2/28/71 


Division  21-30  - Butte  (cont'd) 

I 15-3  (22)168  U-l  5.  397 

Maronick  Const. 

G,  Agg.  Surf. , PMBS, 

6/25/69 

300  Cal. 

7/28/69 

_ „ 

99 

JeffersDH  City-N  & S 

$1,992, 393. 65 

Signing  & Struct s„ 

Days 

I 15-3  (22)168' U-2  5.397 

Watters  Const. 

Fencing 

6/25/69 

30  Cal. 

9/3/69 

-- 

99 

Jefferson  City-N  & S 

$43,329.86 

Days 

I 15-4  (43)185 

Midland  Electric 

Lighting 

9/4/70 

5/15/71 

10/8/70 

-- 

99 

Cedar  St.  Interchange 

$23,560.72 

F 43  (20)  U-90  0.  398 

Cocanougher  Const. 

G,  Agg.  Surf. , RMBS  & 

3/24/70 

180  Cal. 

4/6/70 

-- 

87 

Wisdom-Divide 

$237,479.08 

2 Structs. 

Days 

I 90-3  (29)189  & 

Rainbow  Electric 

Lighting 

9/4/70 

5/15/71 

NOT  STARTED 

I 90-4  (23)207 

$42,641.80 

Deer  Lodge  So.  & Oppor.  Inters. 

U 207  (12)  1.303 

A & B Const. 

G,  Agg.  Surf. , Bit.  Stab. 

7/23/69 

230  Cal. 

8/22/69 

-- 

99 

Butte -Pipestone  Pass 

$933,615.30 

Surf. , PMBS,  Signing, 

Days 

Lighting,  Traf.  Signals  & Structs. 

F 401  (1)  U-90  0.568 

A & B Const. 

Storm  Drains,  PMB 

8/25/70 

60  Cal. 

9/14/70 

-- 

42 

Mont.  Ave.  -Helena 

$162,036. 10 

Overlay  & Striping 

Days 

F 9999  (19)  U-2  & 10.2 

Western  Sign 

Signing  & Traf.  Signals 

1/29/70 

250  Cal. 

5/4/70 

-- 

99 

S 379  (5) 

$364,675.31 

Days 

Butte  Streets 

Division  22-30  - Bozeman 

I-IG  90-6  (23)304  U-l, 

Holland  Const.  & 

G,  Agg.  Surf. , PMBS  & Rel. 

3/28/69 

325  Cal. 

5/18/69 

88 

F 44  (1)  & F 222  (18)  4.  574 

Foley  Bros. 

Items,  Structs.  & Culverts 

Days 

Bozeman-N.  Side- E. , 
Belgrade -Bozeman  & 
Bozeman-E. 

$2,314,  866.16 

I-IG  90-6  (23)304  U-2  4.716 

Joseph  Yurek 

Fencing 

3/28/69 

30  Cal. 

5/7/69 

85 

Bozeman-N.  Side-E. 

$42,277.90 

Days 

I-IG  90-6  (24)306 

Haggerty  - Me  ssmer 

Structures 

3/28/69 

320  Cal. 

4/21/69 

-- 

95 

Bozeman-N.  Side-E. 

$672,471.74 

Days 

1 90-6  (27)305  5.486 

Holland  Const.  & 

Agg.  Surf. , PMBS,  Light 

9/27/69 

180  Cal. 

4/15/70 

-- 

21 

Bozeman-N.  Side-E. 

Foley  Bros. 
$839,472.21 

Days 

L 

■ 

■ 
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MONTHLY  CONSTRUCTION  REPORT  - 2/28/71 
Division  22-30  - Bozeman  (cont'd) 


I 90-6  (28)276 

Rainbow  Electric 

Lighting 

11/24/70 

7/1/71 

2/8/71 

-- 

2 

0 

Three  Forks,  Belgrade  & 
Manhattan  Inters. 

$61,713.20 

I 90-7  (24)374  U-l  & 13.701 

Washington  Const. 

G,  Agg.  Surf.  , PMBS, 

9/15/70 

400  Cal. 

10/20/70 

Fair 

68 

14 

I 90-8  (62)388 

$5,079,801.40 

Signing,  Seeding  & Lighting 

Days 

Greycliff-E.  & Reedpoint-W. 
I 90-7  (24)374  U-2  0. 138 

M.  Morrin  & Son 

6 Structures 

9/15/70 

320  Cal. 

10/7/70 

Fair 

15 

13 

Greycliff-E. 

$667,463.  83 

Days 

I 90-7  (24)374  U-3  13.048 

Williams  Const. 

Fencing 

9/15/70 

30  Cal. 

10/15/70 

Poor 

3 

14 

Greycliff-E. 

$78,067.30 

Days 

I 90-7  (27)327  U-1 

C.P.  Electric 

Lighting 

8/27/70 

5/15/71 

10/1/70 

Good 

5 

57 

Livingston  - So. , E.,W,,  & 
Mission  Inters. 

$71, 868. 56 

F 244  (17)  2.  992 

Maronick  Const. 

G,  Agg.  Surf.  & PMBS 

8/27/70 

180  Cal, 

10/5/70 

Winter  Suspend 

30 

Raynolds  Pass-Ennis 

$674,965.75 

Days 

12/10/70 

S 273  (6),  S 446  (3)  6.708 

Schultz  & Lindsay 

G,  Agg.  Surf, , PMBS, 

7/28/70 

210  Cal. 

8/18/70 

Fair 

36 

28 

& S 443  (1)  U-90 

$834,601.55 

Signing  & 2 Bridges 

Days 

Pray  Siding-Mill  Creek, 
Livingston-SW  & Chico-No. 

SMP  0199-71 

Clark  Bros. 

Crush  & Stockpile 

2/22/71 

60  Cal. 

NOT  STARTED 

Various 

$73,797.50 

Days 

DISTRICT  THREE  - GREAT  FALLS 

Division  31-30  - Great  Falls 


I 15-4  (33)229  U-l  & 

I 15-5  (35)230  U-5 
Dearborn  River-N. 
Co.  Line-No. 

Schultz  & Lindsay 
1.537  $465,408.96 

& Cascade 

G & Rel.  Items 

8/25/69 

150  Cal. 
Days 

9/22/69 

98 

I 15-4  (33)229  U-2 
Dearborn  River-N. 

1.011 

Clair  Boulet  Const. 
$7,362.  00 

Fencing 

8/25/69 

30  Cal. 
Days 

7/22/70 



0 

I 15-4  (33)229  U-3  & 

I 15-5  (35)230  U-l 

4.310 

Schultz  & Lindsay 
$2,095,448.20 

Agg.  Surf. , PMBS,  Lndscp.  10/23/69 
& 2 Comf.  Stas.  & Rel.  Items 

350  Cal. 
Days 

11/5/69 

Winter  Suspend 
12/16/70 

58 

Dearborn  River-No.  & 
Cascade  Co.  Line-No. 


-• 

-S' 

> 

MONTHLY  CONSTRUCTION  REPORT  - 2/28/71 
Division  31-30  - Great  Falls  (cont'd) 


I-IG  15-4  (39)229 
Dearborn  River-N. 

I 15-4  (46)222*11-2  0.551 

Craig  Slide 
I 15-5  (35)230  U-3 
Cascade  Co.  Line-No. 

I 15-5  (35)230  U-4  3.299 

Cascade  Co.  Line-No. 

I 15-5  (43)230 
Cascade  Co.  Line-No. 

F 149  (D)  U-9Q  & 6.  845 

F 224  (99)  U-90 
Gt.  Falls-Ft.  Benton  & 
Central  Ave.W.  -Gt.  Falls 


Cop  Const. 
$2,257,619.32 
Zook  Bros. 
$918,274.51 
Sletten  Const. 
$1,436,  120. 16 
Pipestone  Const. 
$24,691.24 
Mahnomen  Pile  D&E 
$1,216,218.82 
M & S Const. 
$200,922.49 


F 149  (24),  U 278  (7),  3.092  Schultz  & Lindsay 

U 395  (10)  & US  382  (1)  $1,661,  734.  33 

Gt.  Falls-Ft.  Benton,  W.  Bank 
Mo.  River,  15th  & Mont.  & 

Black  Eagle-Voita  Dam 

F 149  (24)  U-2,  3.092  Nelson  Landscape 

U 278  (7)  U-2,  $5,896.90 

U 395  (10)  U-2  & US  382  (1)  U-2 
Gt.  Falls-Ft.  Benton,  W.  Bank  Mo. 

River,  15th  & Mont.  & Black 
Eagle -Volta  Dam 

5 198  (3),  S 348  (11)  17.420  Richardson  Const. 

6 S 348  (11)  U-90  $1,207,301.14 

Belt-Highwood  & Gt.  Falls-Highwood 

F 277  (8)  --  Cascade  Electric 

10th  Ave.  So.  -Gt. Falls  $87, 786.  54 


> 

Dral  Bridge 

G,  Agg.  Surf. , PMBS  & 

Fencing 

Dual  Bridge 

F encing 

Dial  Bridge 

PMB  Overlay 

G,  Agg.  Surf. , PMB,  PMBS 
Sign,  Traf.  Signals 

Seeding 

G & PMBS 


Traf.  Control  Devices 


V 


5/29/69 

475  Cal. 
Days 

7/22/69 

Fair 

9 

80 

11/27/70 

140  Cal. 
Days 

12/14/70 

Fair 

32 

8 

4/24/69 

360  Cal. 
Days 

5/9/69 

'' 

97 

11/21/69 

30  Cal. 
Days 

3/18/70 

"" 

55 

7/23/69 

370  Cal. 
Days 

8/26/69 

"" 

80 

5/26/70 

90  Cal. 

7/20/70 

86 

4/24/69 

7/31/70 

6/5/69 

COMPLETED 

2/24/71 

11/24/70 

5/15/71 

NOT  STARTED 

3/24/70 

210  Cal. 
Days 

7/7/70  Fair 

12 

38 

12/8/70 

7/1/71 

NOT  STARTED 

' 


J 

MONTHLY  CONSTRUCTION  REPORT  - 2/28/71 
Division  32-30  - Havre 


S 12  (16) 

7.868 

Richardson  Const. 

G,GS,  PMB,  Seal, Cover  & 

2/22/71 

160  Cal. 

NOT  STARTED 

Harlem -Turner-Can.  Line 

$438. 006. 27 

Signing 

Days 

I 15-7  (12)331  U-l 

11.390 

S.  Birch,  Inc. 

G & Rel.  Items 

2/25/70 

300  Cal. 

4/6/70 

Winter  Shutdown 

68 

S 357  (10) 

$1,088,789.94 

Days 

11/19/70 

Valier  jet.  -N&S  & Valier-E. 

I 15-7  (12)331  U-2 

0.013 

Watters  Const. 

3 Structures 

2/25/70 

270  Cal. 

5/19/70 

4 

75 

Valier  Jet.  -N  & S 

$364,  178.21 

Days 

I 15-7  (12)331  U-3 

11.070 

R.C.  Schmoll 

Fencing 

2/25/70 

30  Cal. 

4/6/70 

-- 

75 

Valier -jet.  -N&S 

$59,739.80 

Days 

I-IG  15-7  (13)323  U- 

1 & 

Zook  Brothers 

G, Rel.  Items  & Structs. 

7/29/70 

350  Cal. 

9/3/70 

Poor  16 

16 

F 211  (15) 

9.641 

$3,279,  333.49 

Days 

Conrad -N  & S & Vaughn-Conrad 

I-IG  15-7  (13)323  U- 

2 

O & K Const. 

Fencing 

7/29/70 

30  Cal. 

10/8/70 

-- 

33 

Conrad-N  & S 

8.991 

$45,591.02 

Days 

I-IG  15-7  (13)323  U- 

3 -- 

Sletten  Const. 

Structures 

11/24/70 

180  Cal. 

1/27/71 

-- 

0 

Conrad-N  & S 

$282,842.47 

Days 

I 15-8  (17)369  U-i 

9.216 

Nilson-Smith  Const. 

G,  Agg.  Surf. , PMBS,  Sign 

11/21/69 

330  Cal. 

4/14/70 

Winter  Shutdown 

58 

Sunburst -So. 

$2,230,  525.98 

& Structures 

Days 

11/19/70 

I 15-8  (17)369  U-2 

9.216 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal. 

NOT  STARTED 

Sunburst-So. 

$58,711.99 

Days 

I 15-8  (23)352 

-- 

Rainbow  Electric 

Lighting 

8/27/70 

5/15/71 

11/17/70 

Fair 

22 

Shelby  Interchange 

$32,364.20 

I 15-8  (27)369 

9.216 

Nilson-Smith  Const. 

Agg.  Surf. , PMBS  & 

6/25/70 

180  Cal. 

10/15/70 

Winter  Shutdown 

0 

Sunburst-So. 

$1,389,389. 11 

Signing 

Days 

11/19/70 

S OOOS  (31) 

30. 1 

Western  Sign 

Signing 

11/23/70 

60  Cal. 

NOT  STARTED 

Mont.  Sec.  Hwys.  #223  & 224 

$7,242.75 

Days 

S OOOS  (34) 

15.4 

Kali  spell  Neon  Sign 

Signing 

2/22/71 

60  Cal. 

NOT  STARTED 

Mont.  Sec.  #215 

$3,132.90 

Days 

F 132  (11) 

9.281 

Kraling  & Nelson 

G,  Agg.  Surf. , PMB  & PMBS 

7/6/70 

210  Cal. 

8/12/70 

-- 

15 

Chester -Gildford 

$1,337,  867.07 

Days 

S 219  (9) 

6.217 

Nilson-Smith  Const. 

G,Agg.  Surf.  ,PMB  & 

8/21/69 

200  Cal. 

9/16/69 

-- 

94 

Big  Sandy-Rudyard 

$345, 139. 17 

Seal  Coating 

Days 

«• 


y 
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MONTHLY  CONSTRUCTION  REPORT  - 2/28/71 
Division  32-30  - Havre  (conCd) 


S 219  (11)  9.034 

Baltrush  Const. 

G,  Agg.  Surf. , PMB  & 

11/23/70 

200  Cal. 

NOT  STARTED 

Big  Sandy-Rudyard 

$648,369.48 

Signing 

Days 

S 339  (20)  > 6. 724 

Hilde  Const. 

G,  Agg.  Surf. , PMB,  Seal 

12/14/70 

180  Cal. 

NOT  STARTED 

Ft.  Benton-Chester 

$447,401.80 

& Cover  & Signirg 

Days 

S 435  (3)  & City  Proj. 

R.J.  Studer  & Sons 

G,  Agg.  Surf. , PMBS 

9/3/70 

180  Cal. 

10/2/70 

-- 

18 

No.  36-69  1.609 

$398,  854.  30  (State  portion) 

Days 

Harlem-W.  & So.  & 

$29,  901.  00  (City  portion) 

Front  St. 

F 9999  (8)  45.8 

Western  Sign 

Signing  & Delineation 

1/26/71 

8/15/71 

NOT  STARTED 

US  #2  & 1-15  Bus.  Loop 
in  Shelby 

$46,814.35 

DISTRICT  FOUR  - GLENDIVE 

Division  41-30  - Glendive 

F 86  (37)  12.247 

Richardson  Const. 

PMBS  & Bridges 

9/29/70 

240  Cal. 

11/9/70 



8 

Plevna -W. 

$875,573.78 

Days 

1 94-4  (29)153,  23.435 

Zook  Bros. 

Agg.  Surf. , PMBS  & 

6/25/70 

275  Cal. 

10/7/70 

16 

11 

I 94-5  (11)166  U-5  & 

I 94-5  (13)160 

$2,326,  928. 11 

Signing 

Days 

Prairie  Co.  Line-E.  & W & 

Terry-W. 

I 94-5  (11)166  U-2 

Sletten  Const. 

Dual  Structures 

7/1/69 

365  Cal. 

8/14/69 

99 

Terry-W. 

$1,370,963.34 

Days 

I 94-5  (11)166  U-3  8.254 

Granite  Const. 

Fencing 

7/1/69 

30  Cal. 

8/18/69 

-- 

94 

Terry-W. 

$60,694.00 

Days 

I 94-5  (11)166  U-4  8.254 

Gus  M.  Albert 

Agg.  Surf.  & PMBS 

4/29/70 

250  Cal. 

8/28/70 

-- 

25 

Terry-W. 

$1,041,801.99 

Days 

I 94-5  (12)160  U-l  6.322 

The  Brezina  Co. 

G & Rel.  Items  &Structs. 

3/26/70 

200  Cal. 

4/8/70 

-- 

93 

Prairie  Co.  Line-E. 

$1,306,421.41 

Days 

I 94-5  (12)160  U-2  5.711 

Bitter  Root  Fencing 

Fencing 

3/26/70 

30  Cal. 

4/17/70 

-- 

S3 

Prairie  Co.  Line-E. 

$38,658. 11 

Days 

1 94-6  (24)211 

Miles  City  Electric 

Lighting 

11/24/70 

7/1/71 

NOT  STARTED 

W. Glendive,  Sidney  & E. 
Glendive  Inters. 


. 

' 

J y 

MONTHLY  CONSTRUCTION  REPORT  - 2/28/71 


Division  41-30  - Glendive  (cont'd) 

S-RS  128  (9)  U-2 

.. 

Walter  Mackin  & Son 

1 Structure 

Wibaux -Sidney 

$76,292.55 

F 315  (15)  U-90 

12.052 

Schultz  & Lindsay 

PMB  Overlay 

Van  Norman-Glasgow 

$318,087.44 

S 359  (II) 

5. 175 

Richardson  Const. 

G,  Agg.  Surf.  , PMBS  & 

Marsh-Glendive 

$452,275.47 

Structure 

F 9999  (42) 

104,6 

Western  Sign 

Signing 

US  #12  & Mont.  #7 

$43,075.54 

Division  42-30  - Wolf  Point 

S 8 (14) 

4.730 

Harry  Norgaard 

G,  Bit.  Stab.  Surf.,  PMB 

Opheim-Scobey 

$473,  185.61 

& Widen  2 Bridges 

RF-F  152  (11)  U-2 

0. 129 

Mahnomen  Pile  D&E 

Structures 

Harlem -Dodson 

$617,766.07 

F 193  (19) 

7.485 

Northern  Improve. 

G,  Agg,  Surf. , PMBS 

Culbertson -Plentywood 

$857,  709.  32 

F 253  (17) 

0. 177 

Lloyd  C.  Lockrem 

Upgrading  & PC  Cone. 

Circle- Wolf  Point  via 

$289,222.50 

4th  St.  Underpass 
F 9999  (27) 

202.2 

Western  Sign 

Signing  & Delineation 

US  #2,  State  Hwy. 
16  & 24 

#5,  13, 

$71,699.60 

SMP  4399-71 

-- 

Ruffier  Const. , L.  S. 

Crush  & Stockpile 

Various 

Ruffier  & E.  L. 

Ruffier 

$49,912.50 

DISTRICT  FIVE  - BILLINGS 
Division  51-30  - Billing s 

S OOOS  (29)  76. 1 Western  Sign  Signing  & Delineation 

Sec.  Rtes.  #313,  314,  342,  $24,  989.70 

384,  418  & 463 


y 


2/22/71 

7/28/70 

2/24/70 

9/29/70 


7/28/70 

10/28/70 

9/17/69 

12/19/69 

12/15/70 

1/25/71 


1/25/71 


150  Cal. 

NOT  STARTED 

Days 

90  Cal. 

8/28/70 



93 

Days 

180  Cal. 

3/31/70 

71 

Days 

120  Cal. 
Days 

NOT  STARTED 

210  Cat. 

8/14/70 

-- 

-- 

64 

Days 

7/15/72 

12/3/70 

Fair 

5 

16 

200  Cal. 

10/6/69 

-- 

99 

Days 

180  Cal. 
Days 

5/18/70 

-- 

-- 

99 

6/1/71 

NOT  STARTED 

45  Cal. 

NOT  STARTED 

Days 

90  Cal. 
Days 


NOT  STARTED 


V 

-j>) 

MONTHLY  CONSTRUCTION  REPORT  - 2/28/71 
Division  51-30  - Billings  (coat’d) 


1 90-8  (52)396  0-1,  13.336 

I 90 -8  (63)406  U-I  & 

Schultz  & Lindsay 
$6, 846, 354, 10 

G,  A gg.  Surf. , PMBS  & 
Signing 

3/26/70 

500  Cal. 
Days 

4/13/70  Winter  Suspend 

12/17/70 

57 

F 408  (3)  * 

Columbus- E & W & 9ch  St, 

Spu  r - C c lumbu  s 

I 90-8  (52)396  U-2  & -- 
I 90-8  (63)406  U-2 

Riklin  Const. 

$806, 247. 47 

6 Structures 

3/26/70 

320  Cal. 
Days 

5/5/70 

bO 

Columbus  -E  & W 

i 90-8  (52)396  U-3  & 10.302 

I 90-8  (63)406  U-3 

Granite  Const. 

$73, 300. 08 

Fencing 

4/29/70 

30  Carl. 
Days 

5/25/70 

63 

Columbus- E &W 

I 90-8  (57)461  U-I  4.095 

Big  Horn  Co,  Line-W. 

Peter  Kiewit  Sons 
$1,093,248.25 

G & Dual  Overpass 

6/25/70 

200  Cal. 
Days 

7/14/70  --  30 

68 

I 90-8  (57)461  U-2  4.095 

Big  Horn  Co.  Line-  W, 

Wa  ters  Const. 

$29,  195.00 

Fencing 

6/25/70 

30  Cal. 

Days 

7/23/70 

76 

I 90-8  (60)410  14. 152 

Columbus -Park  City 

Schultz  & Lindsay 
$1,847,  394.73 

A gg.  Surf.  & PMBS 

11/21/69 

180  Cal. 
Days 

12/9/69 

91 

1 90-8  (61)436 

Mo  ssma  in  - Pinehill  Inters. 

Midland  Electric 
$46,902.92 

lighting 

11/24/70 

7/1/71 

NOT  STARTED 

I 90-8  (65)465  U-i  6.187 

Big  Horn  Co.  Line-W, 

Wickens  Bros. 
$1,344,047. 16 

O,  Fencing  & Rel.  Items 

9/29/70 

210  Cal. 
Days 

10/26/70  Winter  Suspend 
12/18/70 

15 

f 90-8  (65)465  U-2  0.  022 

Big  Horn  Co.  Line-W. 

Riklin  Const.  & 

Phil  R.  Blessinger 
$135,039.07 

Structures 

10/28/70 

135  Cal. 
Days 

NOT  STARTED 

1 90-8  (66)455  6.012 

Pinehill -Pryor  Creek 

Hiide  Const. 
$863,419.50 

Surfacing 

6/25/70 

180  Cal. 
Days 

9/15/70 

57 

I 90-8  (67)461  U-I  & 

I 90-8  (67)461  U-2  10.282 

Hiide  Const. 

$1,471,  959.28 

Agg.  Surf.  & PMBS 

2/23/71 

120  Cal. 
Days 

NOT  STARTED 

Big  Horn  Co.  Line-W. 

(East  & West  Sections) 

I-IG  90-9  (26)471  U-l  & 

I 90-8  (55)455  U-5  13.063 

Big  Horn  Co.  Line-E  & 

Wm.  Collins  & Sons 
&Tennefos  Const. 
$2,027, 138. 11 

G & Rel.  Items  & Erosion 
Cont.  Diversion  Dam 

11/24/70 

210  Cal. 
Days 

NOT  STAR TED 

Pinehill -Pryor  Creek 

V. 


‘ 


> 


> 


J 

MONTHLY  CONSTRUCTION  REPORT  - 2/28/71 
Division  - 51-30  - Billings  (cont’d) 


I-IG  90-9  (26)471  U-2  0.096 

M.  Morrin  & Sons 

Structures 

12/15/70 

280  Cal. 

NOT  STARTED 

Big  Horn  Co.  Line-E. 

$760,889.05 

Days 

I-IG  90-9  (26)471  U-3  13.064 

Empire  Sand&Gravel 

A gg.  Surf.  & PMBS 

i/26/71 

120  Cal. 

NOT  STARTED 

Big  Horn  Col  Line-E. 

& Wm.  Collins  & Sons 
$2,606,851.98 

Days 

I 90-9  (29)509 

Yellowstone  Elec. 

Lighting 

11/24/70 

7/1/71 

NOT  STARTED 

Custer  Battlefield  Inter. 

$30,675.40 

I-IG  90-9  (31)489  11.  116 

Empire  Sand&Gravel 

Agg.Surf. , PMBS  & Sign 

4/29/70 

240  Cal. 

5/19/70 

-- 

-- 

41 

Hardin-W.  & Dunmore-W. 

&Wm.  Collins  & Sons 
$1,576, 513. 89 

Days 

1 90-9  (32)501  5.071 

Wm.Collins&  Sons 

G,  Agg.  Surf. , PMBS,  jr. 

8/10/70 

180  Cal. 

8/31/70 

-- 

... 

36 

Hardin -So. 

& Empire  Sand&Gravel  Gr.  Separation,  Signing 

Days 

$1,048,004.09 

& Seeding 

F 107  (16)  & 7.014 

Francis  M.  Tindall 

G,  Agg.  Surf.  , PMB,  PMBS 

7/30/70 

240  Cal. 

10/9/70 

-- 

-- 

9 

F 258  (15)  U-i 

$1,287,649.65 

& Signing 

Days 

Bridger- Laurel  & Wyo. 
Line-Bridger 

S 132  (6)  1.692 

Sletten  Const. 

G,  Agg.  Surf. , PMBS  & 

10/26/70 

425  Cal. 

11/18/70 

Good 

18 

15 

Billings -So. 

$1,601,063.25 

Structures 

Days 

S 192  (1)  U-90  0.293 

Cop  Const. 

G,  Agg.  Surf. , PMBS  & 

6/23/70 

60  Cal. 

8/13/70 

Fair 

4 

60 

King  Ave.  Rd.  -W. 

$118,484. 16 

Cone.  Box  Culvert 

Days 

F 258  (15)  U-2 

W.P.  Roscoe 

2 Bridges 

7/20/70 

180  Cal. 

8/24/70 

Good 

8 

35 

Wyo.  Line-Bridger 

$301, 142. 11 

Days 

S 260  (11)  1.041 

Willis  & Lewis 

G,  Agg.  Surf. , R MBS  & 

3/24/70 

120  Cal. 

5/6/70 

-- 

-- 

91 

Lodge  Grass-St.  Xavier 

$104,857.39 

Seal  Coating 

Days 

F 9999  (11)  73.0 

R.C.  Schmoll 

Signing,  Flashers  & 

8/27/70 

100  Cal. 

10/14/70 

Good 

4 

81 

US  #212  & 310 

$65,477.85 

Lighting 

Days 

F 9999  (44)  81.1 

Yellowstone  Elec. 

Signing  & Signals 

1/29/70 

250  Cal. 

4/20/70 

-- 

-- 

99 

Billings  Area 

$409,533.47 

Days 

SMP  0299-70 

Empire  Sand  &Gravel  Crush  & Stockpile 

12/14/70 

45  Cal. 

1/7/71 

-- 

-- 

50 

Various 

$25,840.00 

Days 

V 


' T 


> 


> > 
MONTHLY  CONSTRUCTION  R EPORT  - 2/28/71 


Division  42-30  - Miles  City 


I 94-3  (23)105  U-l 

8.247 

Barton  Contracting 

G,  Agg.  Surf. , PMBS, 

4/24/69 

300  Cal. 

6/2/69 

-- 

97 

Rosebud-E. 

$2,297,  823.61 

Signing  & Structures 

Days 

I-IG  94-3  (24)83  U-l 

7.003 

Hilde  Const. 

G,  Agg.  Surf. , PMBS  & 

8/27/70 

300  Cal. 

11/4/70 

-- 

1 

Forsyth -We  st 

$1,393, 024. 56 

Signing 

Days 

I 94-3  (26)95  U-l 

8.  850 

Hilde  Const. 

G,  Agg.  Surf. , PMBS,  Sign, 

7/23/69 

350  Cal. 

8/20/69 

-- 

97 

Rosebud -Wo 

$2,490,623.50 

Seed  & Dual  Weigh  Sta. 

Days 

I 94-3  (26)95  U-2 

-- 

Fred  Strandberg  & 

Structures 

9/17/69 

270  Cal. 

10/12/69 

-- 

96 

Rosebud -W. 

Miles  Const. 

Days 

$563, 146. 53 

I 94-3  (26)95  U-3 

8.  906 

Pipestone  Const. 

Fencing 

7/23/69 

30  Cal. 

9/3/69 

-- 

79 

Rosebud-W. 

$62,013.04 

Days 

I 94-4  (25)153  U-l 

8.  859 

Zook  Bros. 

G & Rel.  Items 

1/29/70 

300  Cal. 

3/31/70 

-- 

93 

Prairie  Co.  Line-W. 

$2,274,356.74 

Days 

I 94-4  (25)153  U-2 

8.  850 

Granite  Const. 

Fencing 

1/29/70 

30  Cal. 

5/6/70 

-- 

59 

Prairie  Co.  Line-W. 

$69,476.13 

Days 

S 252  (3)  U-l 

7.  976 

Northern  Improve. 

G,  Agg.  Surf.  , PMBS 

6/23/70 

225  Cal. 

8/18/70 

__ 

55 

Rosebud -So. 

$694, 867. 52 

Days 

S 252  (3)  U-2 

-- 

Fred  Strandberg 

2 Bridges 

6/23/70 

200  Cal. 

10/26/70 

-- 

25 

Rosebud-So. 

$118,783.86 

Days 

S 460  (4)  10.204 

Harris -C  la  son  & 

G & Agg.  Surf. 

12/14/70 

210  Cal. 

NOT  STARTED 

Belle  Creek  Access  Rd. 

& K.  Harris 

Days 

$722,789.37 

F 9999  (12) 

126.  6 

Miles  City  Elec. 

Signing 

11/21/69 

100  Cal. 

4/2/70 

-- 

98 

US  #10,  12  & 312  & 

$102,596.00 

Days 

State  Hwy  #22 

Division  53-30  - Lewistown 

S 42  (11) 

6.309 

Francis  M.  Tindall 

PMB  Overlay 

7/28/70 

150  Cal. 

10/8/70 

Winter  Suspend 

4 

Jordan-NW 

$267,262.85 

Days 

11/19/70 

S 92  (4) 

5.319 

Lewis  Const. 

G & PMB 

12/16/69 

180  Cal. 

5/18/70 

Winter  Suspend 

87 

Hobson -SW 

$254,748.40 

Days 

10/21/70 

. 


* 


■ 
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MONTHLY  CONSTRUCTION  REPORT  - 2/28/71 


Division  53-30  - Lewis  town  (coat’d) 


F 236  (36)  U-l  9.051 

Armington-  Lewis  town 
F 235  (36)  U-2  0.073 

Armington  - Lewis  town 
F 9999  (33)  162.0 

US  Hwys  #87  & 191 
& Mont.  Hwys.  #19  & 200 


Maronick  Const. 
$941, 336.  80 
Walter  Mackin&Sons 
$238,793.31 
George  Rakes,  Inc. 
$36,500.40 


G,  Agg.  Surf. 
Signing 
2 Structures 

Signing 


> 


P1MBS  & 


5/28/70 

260  Cat. 
Days 

7/13/70 

Winter  Suspend  41 
11/11/70 

5/28/70 

240  Cal. 
Days 

7/23/70 

60 

10/28/70 

180  Cal. 
Days 

NOT  STARTED 

• I 


* 


■ 


V#  ' ) 

STATE  HIGHWAY  COMMISSION 
CONSTRUCTION  DIVISION 

MONTHLY  CONSTRUCTION  REPORT  ~ 

Month  Ending  - March  31,  1971 QCL  C-  03fm  tuf- 

Project  Number  Contractor  Contract  Date  Work  Pro-  Men  % 

& Location  Mileage  & Bid  Price  Type  of  Work  Awarded  CompL  Began  gress  Empl,  Comp I. 

DISTRICT  ONE  - MISSOULA 
Division  11-30  - Missoula 


S OOOS  (19) 

69, 1 

Skinner  Enterprises 

Signing 

9/25/70 

120  Cal. 

3/29/71 

3 

1 

Sec.Hwys.  203,  268 

,269, 

$46,236,  13 

Days 

372,  377,  367,  373, 
473  & 490 

501, 

S OOOS  (20) 

12,8 

Skinner  Enterprises 

Signing 

10/26/70 

120  Cal. 

3/29/71 

3 

10 

Sec,  Rtes.  #257,  461 

$8,771,07 

Days 

& 520 

I 90-1  (48)0  U-l 

4.245 

Goodfeilow  Bros. 

G,  A gg.  Surf, , PMB  Base 

9/30/70 

330  Cal. 

11/4/70 

0 

Lookout  Pass-E, 

$4,008,513, 17 

Days 

1 90-1  (48)0  U-2 

..... 

Mahnomen  Pile  D&E 

Structures 

9/30/70 

6/30/72 

3/19/71  Good 

5 

0 

Lookout  Pass-E, 

$454,  854.92 

I-IG  90-1  (49)4  U-l 

6,708 

Goodfeilow  Bros, 

G,  Agg,  Surf,  , PMB  & 

12/1/70 

350  Cal, 

3/30/71 

-- 

0 

Saltese-W, 

$4,607,542,80 

Structures 

Days 

I-IG  90-1  (49)4  U-2 

-- 

Waddell  Const. 

Structures 

12/1/70 

360  Cal. 

3/15/71 

7 

0 

Saltese-W, 

$563,940.80 

Days 

DIG  90 -I  (49)4  U-3 

-- 

Max  J.  Kuney  Co, 

4 Lane  Structure 

2/23/71 

300  Cal, 

NOT  STARTED 

Saltese-W. 

$536,022, 15 

Days 

I 90-2  (32)120  U-l 

8,908 

Washington  Const, 

G,  Agg.  Surf. , PMB,  PMBS, 

12/16/69 

360  Cal. 

1/12/70 

22 

54 

Clinton- E & W 

$4,235,063,09 

Signing,  Seeding,  Comf, 
Sta,  & Forest  Serv,  Rd, 

Days 

I 90-2  (32)120  U-2 

-- 

Mahnomen  Pile  D&E 

3 Structures 

12/2/69 

300  Cal, 

3/16/70 

5 

68 

Clinton -E  & W 

& Huckaba  Const. 
$451,512.03 

Days 

I 90-2  (32)120  U-3 

8,908 

Fred  Strandberg 

Fencing 

12/2/69 

30  Cal, 

3/27/70 

-- 

21 

Clinton-E  & W 

$68,784.20 

Days 

I 90-2  (33)129  U-l  & 

6.474 

Washington  Const, 

G,  Agg.  Surf, , PMB,  Signin 

g, 7/1/69 

400  Cal, 

8/4/69 

-- 

75 

I 90-3  (15)132  U-l 

$3,241,826,29 

& Dual  Overpass 

Days 

Beavertail-E  & W 


, 


' 


■ . , . : 


MONTH .yj  CONSTRUCTION  REPORT  - 3/31/71  ) > 

Division  11-30  - Missoula  (Com  d) 


I 90-2  (33)129  U-2  & 

6.474 

Granite  Const, 

F enc  mg 

7/1/69 

30  Cal 

9/23/69 

-- 

6 

1 90-3  (15)132  U-2 

$42,748. 90 

Days 

Beavertail-E  & W 

I 90-2  (35)85  U-l 

10.170 

Peter  Kiewit  Sons' 

G,  Agg,  Surf.  ,Cem(  Trtd, 

11/21/69 

400  Cal, 

12/12/69 

Fair  13 

55 

Frenchtown-E  & W 

$4, 185,224.50 

Base,  PC  Cone,  Pave,  , PMBS 

Days 

Signing  & Dual  Weigh  Sta. 

I 90-2  (35)85  U-2 

10. 170 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal, 

3/19/70 

-- 

52 

Frenchtown-E  & W 

$96, 276, 69 

Days 

I 90-2  (47)85 

-- 

Mahnomen  Pile  D&E 

2 Structures 

11/21/69 

260  CaL 

3/9/70 

Good  10 

68 

Frenchtown-E  & W 

& Huckaba  Const. 
$249, 381,80 

Days 

I 90-2  (47)85  U-2 

0.015 

F e Id  m an  - Mu  rphy 

Dual  Overpass 

7/29/70 

120  CaL 

11/10/70 

Fair  6 

38 

Frenchtown-E  & W 

$97. 171.  19 

Days 

1 90-2  (49)97 

-- 

Rainbow  Electric 

Lighting 

8/27/70 

5/15/71 

2/22/71 

Good  3 

16 

DeSmet  & Bonner  Inters. 

$69,753,60 

1 90  3 (13)143  U-l 

7.580 

F & S Contracting 

G.GS,  PMB  & Struct  s. 

6/14/68 

425  CaL 

7/15/68 

Winter  Su 

spend  99 

Bearmouth-E. 

$4,848,777,53 

Days 

12/8/70 

I 90-3  (13)143  U-3 

7.580 

Clair  Boulet  Const, 

Fencing 

5/29/68 

30  CaL 

7/29/68 

-- 

70 

Bearmouth-E, 

$42,851,50 

Days 

I 90-3  (14)135  U-3 

7.605 

Clair  Boulet  Const. 

Fencing 

5/29/68 

30  CaL 

7/22/68 

-- 

99 

Bearmouth-W. 

$53,416. 92 

Days 

I 90-3  (31)135 

15. 191 

Nelson  Landscape 

Seeding 

8/27/70 

90  CaL 

10/27/70 

-- 

18 

Bearmouth-E  & W 

$23,456.  24 

Days 

U 215  (20)  & S 224  (13) 

M & S Const, 

G,  Agg,  Surf. , PMBS  & 

1/29/70 

260  CaL 

3/5/70 

-- 

95 

Florence  & Msla. 

1. 168 

$599,745. 81 

Curbs 

Days 

& Reserve  St.  -W  of  Msla, 

S 221  (5; 

3,482 

Washington  Const, 

G & Crushed  Base  Surf, 

6/23/70 

200  CaL 

7/30/70 

Winter  Suspend  16 

Thompson  Falls-W, 

$683,668.99 

Days 

12/1/70 

Division  12-30  - Kali  spell 

S 38  (7)  U-90 

0,015 

Mahnomen  Pi  le  D&E 

1 Bridge  & Approaches 

5/4/70 

210  CaL 

7/15/70 

89 

Noxon-Troy 

& Huckaba  Const, 
$108,035,86 

Days 

F 100  (11)  U 90 

0.  240 

Washington  Const, 

G,  Agg,  Surf,  ,R MBS, 

12/16/69 

90  Cal, 

7/7/70 

-- 

94 

Columbia  Falls -Whitefish 

$149.  386,  04 

Signing  & Flasher  Light 

Days 

- 


MONTH  ^CONSTRUCTION  REPORT  - 3/31/71 

) 

Division  12-30  - 

Kali  spell  (cont'd) 

F 118  (11)  & 

3,896 

Holland  Const, 

G,  Agg,  Surf,  , PMBS, 

7/23/69 

330  Cal, 

9/4/69 

Winter  Suspend  97 

F 250  (8) 

$1,769,642.90 

Signing  & Sigi  s,  Lighting 

Days 

11/15/70 

Libby -Rexford  via  Calif, 

Ave,  & Troy- Libby 

S 157  (5) 

4.771 

Kraling  & Nelson 

G,  Agg.  Surf,  , PMBS  & 

1/25/71 

180  Cal. 

2/22/71 

Poor  8 11 

Ka  li  spe  ll  - Lupfer 

$537,472,01 

Cover 

Days 

F 9999  (28) 

123.0 

Frank  Gurney,  Inc, 

Signing  & Flashers 

1/26/71 

120  Cal. 

3/23/71 

Good  6 5 

US  #2  & 93  & Mont,  #37 

$101,681. 95 

Days 

SMP  1899-70 

-- 

Kraling  & Nelson 

Crush  & Stockpile 

11/23/70 

45  Cal, 

1/27/71 

32 

Various 

$136,585,00 

Days 

DISTRICT  TWO  - 

BUTTE 

Division  21-30  - 

Butte 

S 2 (20) 

8.277 

M & S Const. 

Agg,  Surf.  & PMBS 

7/28/70 

150  Cal, 

9/22/70 

8 

Helena -Flesher  Pass- 

$484,  831.81 

Days 

Lincoln 

S 9 (1)  U-90  & 

6.000 

Schultz  & Lindsay 

PL  Mix  Bit.  Overlay 

7/28/70 

90  Cal. 

10/6/70 

99 

S 167  (5)  U-90 

$264,708.76 

Days 

Boulder -Cardwell  & Cardwell 

-SE 

I 15-1  (29)64  U-l 

10.437 

Hilde  Const. 

G & Rel.  Items 

4/29/70 

250  Cal. 

5/20/70 

18  90 

Dillon -Apex 

$1,006,377,65 

Days 

I 15-1  (29)64  U-2 

0.032 

E,  F.  Matelich 

3 Structures 

4/29/70 

250  Cal, 

6/22/70 

Fair  9 65 

Dillon -Apex 

$480, 735. 04 

Days 

1 15-1  (29)64  U-3 

10.437 

Hoyland  Const,  & 

Fencing 

4/29/70 

30  Cal. 

5/13/70 

91 

Dillon -Apex 

P&R  Const, 

Days 

$50,895.20 

I 15-1  (42)23  U-l 

15.244 

S,  Birch,  Inc, 

G , Agg,  Surf, , Bit,  Stab, 

7/2/69 

400  Cal. 

7/21/69 

Winter  Suspend  85 

Deli-Redrock 

$4,385,992,31 

Base,  PMBS,  Seeding  & Signing 

Days 

11/20/70 

I 15-1  (42)23  U-3 

15.244 

Hildreth  Const. 

Fencing 

7/1/69 

30  Cal. 

9/25/69 

84 

Dell-Red  rock 

$80,668,  50 

Days 

I 15-1  (47)17  U-  l 

5.558 

McIntyre  Const, 

G,  Agg.  Surf,  & PMBS 

9/29/70 

240  Cal. 

10/15/70 

15 

Lima -Dell 

& S.  Birch,  Inc. 

Days 

$1,006,  331, 64 

I 15-1  (47)17  U-2 

-- 

Huckaba  Const, 

Structures 

9/29/70 

150  Cal, 

NOT  STARTED 

Lima-De  11 

$65, 135. 87 

Days 

( 


$ , 


MONTHS  -^CONSTRUCTION  REPORT  - 3/31/71  ) ) 

Division  21-30  - Butte  (cont'd) 


I 15-3  (22)168  U-l  5.397 

Maronick  Const. 

G,  Agg,  Surf. , PMBS, 

6/25/69 

300  Cal, 

7/28/69 

99 

Jefferson  City-N  & S 

$1,992,393.65 

Signing  & Structures 

Days 

I 15-3  (22)168  U-2  5.397 

Watters  Const. 

Fencing 

6/25/69 

30  Cal. 

9/3/69 

99 

Jefferson  City-N  & S 

$43,329.86 

Days 

I 15-4  (43)185 

Midland  Electric 

Lighting 

9/4/70 

5/15/71 

10/8/70 

99 

Cedar  St.  Interchange 

$23,560,72 

F 43  (20)  U-90  0,398 

Cceanougher  Const, 

G.Agg.  Surf.  ,R  MBS  & 

3/24/70 

180  Cal, 

4/6/70 

87 

Wisdom-Divide 

$237,479.08 

2 Structures 

Days 

I 90-3  (29)189  & 

Rainbow  Electric 

Lighting 

9/4/70 

5/15/71 

NOT  STARTED 

I 90-4  (23)207 

$42,641. 80 

Deer  Lodge  So.  & Oppor.  Inters, 

U 207  (12)  1.303 

A & B Const. 

G,  Agg.  Surf. , Bit.  Stab. 

7/23/69 

230  Cal, 

8/22/69 

99 

Butte-Pipestone  Pass 

$933,615,30 

Surf. , PMBS,  Signing, 

Days 

Lighting,  Traf,  Signals 

& Structs. 

F 401(1)  U-90  0.568 

A & B Const. 

Storm  Drains,  PMB 

8/25/70 

60  Cal. 

9/14/70 

42 

Mont.  Ave.  -Helena 

$162,036.  10 

Overlay  & Striping 

Days 

F 9999  (19)  U-2  & 10  2 

Western  Sign 

Signing  & Traf.  Signals 

1/29/70 

250  Cal, 

5/4/70 

99 

S 379  (5) 

$364,675. 31 

Days 

Butte  Streets 

SMP  0199-7 ! 

Clark  Bros. 

Crush  & Stockpile 

2/22/71 

60  Cal, 

3/22/71  Fair  7 

3 

Various 

$73,797.50 

Days 

Division  22-30  - Bozeman 


I-IG  90  6 (23)304  U-l, 

F 44  (i)  & F 222  (18)  4.  574 

Bozeman-N,  Side-E„ , 
Belgrade -Bozeman  & 
Bozeman- E. 

Holland  Const.  & 
Foley  Bros, 
$2,314,866, 16 

G,  Agg,  Surf. , PMBS  & Rel.  3/28/69 
Items,  Structs,  & Civs. 

325  Cal. 
Days 

5/18/69 

88 

I-IG  90-6  (23)304  U-2  4.716 
Bozeman-N.  Side-  E. 

Joseph  Yurek 
$42,277, 90 

Fencing 

3/28/69 

30  Cal, 
Days 

5/7/69 

-- 

85 

I-IG  90-6  (24)306 

Bozeman-N.  Side-E. 

Haggerty-Messmer 

$672,471.74 

Structures 

3/28/69 

320  Cal, 
Days 

4/21/69 

95 

1 90-6  (27)305  5,486 

Bozeman-N,  Side  - E, 

Holland  Const,  & 
Foley  Bros, 
$839,472.21 

Agg.  Surf,  , PMBS,  Light 

9/27/69 

180  Cal. 
Days 

4/15/70 

21 

. 


MONTH  ^CONSTRUCTION  REPORT  - 3/31/71 
Division  22-30  - Bozeman  (cont’d) 


I 90-6  (28)276 

Three  Forks,  Belgrade  & 

Rainbow  Electric 
$61,713.20 

Lighting 

Ll/24/70 

7/1/71 

2/8/71 

" 

1 

Manhattan  Inters  . 

I 90-7  (24)37*  U-l  & 13.701 

I 90-8  (62)388 

Washington  Const. 
$5,079,801.40 

G,  Agg,  Surf, , PMBS,  9/15/70 

Signing,  Seeding  & Lighting 

400  Cal. 
Days 

10/20/70 

Good 

100 

22 

Greycliff-E.  & Reedpoint-W. 

I 90-7  (24)374  U-2  0.138 

Greycliff-E. 

M.  Morrin  & Son 
$667,463, 83 

6 Structures 

9/15/70 

320  Cal. 
Days 

10/7/70 

Good 

18 

23 

I 90-7  (24)374  U-3  13.048 

Greycliff-E. 

Williams  Const. 
$78,067.30 

Fencing 

9/15/70 

30  Cal. 
Days 

10/15/70 

Fair 

6 

19 

1 90-7  (27)327  U-l 
Livingston-So.  , E. , W. , & 

C.P,  Electric 
$71,868.56 

Lighting 

8/27/70 

5/15/71 

10/1/70 

Good 

6 

72 

Mission  Inters. 

F 244  (17)  2.992 

Raynolds  Pass- Ennis 

Maronick  Const. 
$674,965.75 

G,  Agg.  Surf,  & PMBS 

8/27/70 

180  Cal. 
Days 

10/5/70 

Good 

25 

32 

5 273  (6),  S 446  (3)  6.708 

6 S 443  (1)  U-90 

Schultz  & Lindsay 
$834,601.55 

G,  Agg.  Surf. , PMBS, 
Signing  & 2 Bridges 

7/28/70 

210  Cal. 
Days 

8/18/70 

Fair 

26 

47 

Pray  Siding-Mill  Creek, 
Livingston-SW  & Chico-Nof 


DISTRICT  THREE  - GREAT  FALLS 
Division  31-30  - Great  Falls 


I 15-4  (33)229  U-l  & 

Schultz  & Lindsay 

G & Rel.  Items 

8/25/69 

150  Cal. 

9/22/69 

-- 

98 

I 15-5  (35)230  U-5  1.537 

$465,408,96 

Days 

Dearborn  River -N  & Cascade 
Co.  Line-N. 

I 15-4  (33)229  U-2  1.011 

Clair  Boulet  Const. 

Fencing 

8/25/69 

30  Cal, 

7/22/70 

-- 

0 

Dearborn  River-N, 

$7,362,00 

Days 

I 15-4  (33)229  U-3  & 

Schultz  & Lindsay 

Agg.  Surf. , PMBS,  Lndscp. 

10/23/69 

350  Cal. 

11/5/69 

Winter  Suspend  58 

I 15-5  (35)230  U-l  4.310 

$2,095,448,20 

& 2 Comf.  Stas,  & Rel.  Items 

Days 

12/16/70 

Dearborn  River-N  & 

Cascade  Co.  Line-N 

I-IG  15-4  (39)229 

Cop  Const, 

Dual  Bridge 

5/29/69 

475  Cal. 

7/22/69 

Fair  18 

82 

Dearborn  River-N, 

$2,257,619,  32 

Days 

r 


(; 


‘ 


MONTb  A CONSTRUCTION  REPORT  - 3/31/71 
Division  31-30  - Great  Falls  (corn'd) 


I 15-4  (46)222  U-2  0.551 

Zook  Bros. 

G , Agg , Surf.  ,PMBS  & 

11/27/70 

140  Cal. 

12/14/70 

Good 

30 

33 

Craig  Slide 

$918,274.  51 

Fencing 

Days 

I 15-5  (35)230  U-3 

Sletten  Const. 

Dual  Bridge 

4/24/69 

360  Cal. 

5/9/69 

-- 

-- 

97 

Cascade  Co,  Line-N, 

$1,436, 120. 16 

Days 

I 15-5  (35)230  U-4  3.299 

Pipestone  Const, 

Fencing 

11/21/69 

30  Cal, 

3/18/70 

-- 

-- 

55 

Cascade  Co.  Line-N. 

$24,691,24 

Days 

I 15-5  (43)230 

Mahnomen  Pile  D&E 

Dual  Bridge 

7/23/69 

370  Cal. 

8/26/69 

-- 

-- 

80 

Cascade  Cc,  Line-N, 

$1,216,218.82 

Days 

F 149(D)  U-90  & 6.845 

M & S Const. 

PMB  Overlay- 

5/26/70 

90  Cal. 

7/20/70 

-- 

-- 

85 

F 244  (99)  U-90 

$200,922.  49 

Days 

Gt.  Falls-Ft.  Benton  & 

Central  Ave.  W.  -Gt.  Falls 

F 149  (24)  U-2,  3.092 

Nelson  Landscape 

Seeding 

11/24/70 

5/15/71 

NOT  STARTED 

U 278  (7)  U-2, 

$5,896.90 

U 395  (10)  U-2  & US  382  (1)  U- 

■2 

Gt,  Falls-Ft.  Benton,  W„  Bank  Mo. 

River,  15th  & Mont.  & Black 
Eagle -Volta  Dam 

S 198  (3),  S 348  (11)  17.420 

Richardson  Const, 

G & PMBS 

3/24/70 

210  Cal. 

7/7/70 

Fair 

9 

38 

& S 348  (11)  U-90 

$1,207,301. 14 

Days 

Belt-Highwood  & Gt.  Falls-Highwood 

F 277  (8) 

Cascade  Electric 

Traf.  Control  Devices 

12/8/70 

7/1/71 

3/9/71 

Fair 

3 

12 

10th  Ave.  So,  -Gt.  Falls  $87,786.54 


Division  32-30  - Havre 


S 12  (16) 

7,868 

Richardson  Const:. 

G,  GS,  PMB,  Seal,  Cover  & 

2/22/71 

160  Cal. 

NOT  STARTED 

Hariem-Turner-Can,  Line 

$438,006,27 

Signing 

Days 

I 15-7  (12)331  U-i 

11,390 

S,  Birch,  Inc, 

G & Rel.  Item  s 

2/25/70 

300  Cal, 

4/6/70 

Winter  Shutdown  68 

& S 357  (10) 

$1,088,789,94 

Days 

11/19/70 

Valier  Jet.  -N  & S & Valier 

-E. 

I 15-7  (12)331  U-2 

0,013 

Watters  Const, 

3 Structures 

2/25/70 

270  Cal, 

5/19/70 

Poor  6 

75 

Valier  Jet.  -N  & S 

$364, 178.21 

Days 

I 15-7  (12)331  U-3 

11.070 

R.C.  Schmoll 

Fencing 

2/25/70 

30  Cal, 

4/6/70 

-- 

75 

Valier  Jet.  -N  & S 

$59,739.80 

Days 

' 
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J 

/,  j r ? - 

o ^ ^ 

V; 

Division  32-30  - Havre  (Cont'd) 

I-IG  15-7  (13)323  U-l  & 

Zook  Brothers 

G,Rel.  Items  & Structs. 

7/29/70 

350  Cal. 

9/3/70  Fair  20 

18 

F 211  (15)  ^ 9.641 

$3,279,333.49 

Days 

Conrad -N  & S & Vaughn-Conrad 

I-IG  15-7  (13)323  U-2 

O & K Const. 

F enc ing 

7/29/70 

30  Cal, 

10/8/70 

33 

Conrad -N  & S 8.991 

$45,591.02 

Days 

I-IG  15-7  (13)323  U-3  -- 

S let  ten  Const  „ 

Structures 

11/24/70 

180  Cal. 

1/27/71  Good  8 

12 

Conrad-N  & S 

$282,842.47 

Days 

I 15-7  (14)331  & 11.390 

Peter  Kiewit  Sons’ 

Agg,  Surf, , PMBS  & 

3/30/71 

120  Cal, 

NOT  STARTED 

S 357  (11) 

$3, 125,674.20 

Signing 

Days 

Valier  Jet.  -N  & S & Valier- 

-E. 

I-IG  15-7  (15)323  & 9,641 

Zook  Bros. 

Agg,  Surf. , PMBS  & 

3/30/71 

90  Cal. 

NOT  STARTED 

RF  211  (16) 

$2,657,940.69 

Signing 

Days 

Conrad-N  & S & Vaughn-Conrad 

I 15-8  (17)369  U-l  9,216 

Ntison- Smith  Const. 

G . Agg,  Surf. , PMBS,  Sign 

11/21/69 

330  Cal. 

4/14/70  Winter  Shutdown  58 

Sunburst -So. 

$2,230,525,98 

& Structs, 

Days 

11/19/70 

I 15-8  (17)369  U-2  9.216 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal. 

NOT  STARTED 

Sunburst -So. 

$58,711,99 

Days 

I 15-8  (23)352 

Rainbow  Electric 

Lighting 

8/27/70 

5/15/71 

11/17/70  Fair 

22 

Shelby  Interchange 

$32,364.20 

1 15-8  (27)369  9.216 

Nilson-Smith  Const. 

Agg.  Surf. , PMBS  & 

6/25/70 

180  Cal. 

10/15/70  Winter  Shutdown  0 

Sunburst- So  „ 

$1,  389,389.  11 

Signing 

Days 

11/19/70 

S OOOS  (31)  30  1 

Western  Sign 

Signing 

11/23/70 

60  Cal, 

NOT  STARTED 

Mont.  Sec.Hwys.  #223  & 224  $7,242  75 

Days 

S OOOS  (34)  15.4 

Kalispell  Neon  Sign 

Signing 

2/22/71 

60  Cal. 

NOT  STARTED 

Mont.  Sec.  #215 

$3,132.90 

Days 

F 132  (11)  9.281 

Kraling  & Nelson 

G,  Agg.  Surf. , PMB  & PMBS 

7/6/70 

210  Cal. 

8/12/70 

15 

Chester-Gildford 

$1,337,867.07 

Days 

S 219  (9)  6.217 

Nilson-Smith  Const, 

G;  Agg,  Surf, , PMB  & 

8/21/69 

200  Cal. 

9/16/69 

94 

Big  Sandy  - Rudyard 

$345, 139,  17 

Seal  Coating 

Days 

S 219  (11)  9.034 

Baltrusch  Const. 

G,  Agg,  Surf  , , PMB  & 

11/23/70 

200  Cal. 

NOT  STARTED 

Big  Sandy -Rudyard 

$648-,  369,  48 

Signing 

Days 

S 339  (20)  6.724 

Hilde  Const. 

G,  Agg,  Surf. , PMB,  Seal 

12/14/70 

180  Cal. 

3/29/71  Fair  16 

1 

Ft.  Benton-Chester 

$447,401, 80 

& Cover  & Signing 

Days 

S 435  (3)  & City  Proj, 

R,  J.  Studer  & Sons 

G,  Agg,  Surf, , PMBS 

9/3/70 

180  Cal. 

10/2/70 

18 

No.  36-69  1.609 

$398,  854.  30  (State  portion) 

Days 

Harlem-W.  & So,  & 

$29,  901.,  00  (City  portion) 

Front  St. 


. 


MCNTR.^  CONSTRUCTION  REPORT  - 3/31/71 

Division  32-30  - Havre  (cont’d) 


F 9999  (8)  45.  8 

US  #2  & 1-15  Bus.  Loop 

In  Shelby 

Western  Sign 
$46, 814. 35 

Signing  & Delineation 

1/26/71 

8/15/71 

NOT  STARTED 

DISTRICT  FOUR  - GLENDIVE 

Division  41-30  - Glendive 

S OOOS  (35)  26.  5 

Mont.  Sec.  #201  & 

R,  C„  Schmoli 
$17,103,77 

Signing  & Delineation 

3/29/71 

90  Cal, 
Days 

NOT  STARTED 

Mont.  Sec.  #488 

F 86  (37)  12.247 

Plevna  ~W£ 

Richardson  Const. 
$875,573.78 

PMBS  & Bridges 

9/29/70 

240  Cal, 
Days 

11/9/70 

8 

1 94-4  (29)153,  23,435 

I 94-5  (11)166  U-5  & 

Zook  Bros. 
$2,326,928.  11 

Agg,  Surf, , PMBS  & 

Signing 

6/25/70 

275  Cal. 
Days 

10/7/70  --  16 

11 

I 94-5  (13)160 

Prairie  Co.  Line-E.  & W & 

Terry-W, 

I 94-5  (11)166  U-2 

Terry-W 

S let  ten  Const. 
$1,370,963,  34 

Dual  Structures 

7/1/69 

365  Cal. 
Days 

8/14/69 

99 

I 94-5  (11)166  U-3  8.254 

Terry-W. 

Granite  Const. 
$60,694  00 

F encing 

7/1/69 

30  Cal. 
Days 

8/18/69 

94 

I 94-5  (11)166  U-4  8.254 

Terry-W. 

Gus  M.  Albert 
$1,041,801,99 

Agg.  Surf.  & PMBS 

4/29/70 

250  Cal, 
Days 

8/28/70 

25 

I 94-5  (12)160  U-l  6.322 

Prairie  Co.  Line-E, 

The  Brezina  Co, 

G & Rel,  Items  & Structs, 

3/26/70 

200  Cal. 
Days 

4/8/70 

93 

I 94-5  (12)160  U-2  5.711 

Prairie  Co.  Line-E. 

Bitter  Root  Fencing 
$38,658. 11 

Fencing 

3/26/70 

30  Cal. 
Days 

4/17/70 

83 

1 94-6  (24)211 

W.  Glendive,  Sidney  & E. 

Miles  City  Electric 
$56, 834. 60 

Lighting 

11/24/70 

7/1/71 

NOT  STARTED 

Glendive  Inters. 

S-RS  128  (9)  U-2 

Wibaux -Sidney 

Walter  Mackin&Son 
$76,292. 55 

Structure 

2/22/71 

150  Cal. 
Days 

NOT  STARTED 

F 315  (15)  U-90  12.052 

Van  Norman -Glasgow 

Schultz  & Lindsay 
$318,087,44 

PMB  Overlay 

7/28/70 

90  Cal. 
Days 

8/28/70 

93 

MONTHiJ  CONSTRUCTION  REPORT  - 3/3.1/71 

Division  41-30  - Glenckve  (cont’d) 


S 359  (11)  5.175 

Richardson  Const. 

G,  Agg.  Surf, , PMBS  & 

2/24/70 

180  Cal. 

3/31/70 

-- 

7.1 

Mar  sh  - G lendive 

$452,275,47 

Structure 

Days 

F 9999  (42)  104.6 

Western  Sign 

Signing 

9/29/70 

120  Cal, 

NOT  STARTED 

US  #12  & Mont,  #7 

$43,075.54 

Days 

Division  42-30  - Wolf  Point 

S 8 (14)  4.730 

Harry  Norgaard 

G,  Bit.  Stab,  Surf.  ,PMB 

7/28/70 

210  Cal. 

8/14/70 

_ _ 

64 

Opheim-Scobey 

$473, 185,61 

& Widen  2 Bridges 

Days 

RF-F  152  (11)  U-2  0,129 

Mahnomen  Pile  D&E 

Structures 

10/28/70 

7/15/72 

12/3/70 

Fair  5 

21 

Har  lem  - D od  son 

$617,766.07 

F 193  (19)  7.485 

Northern  Improve, 

G,  Agg.  Surf. , PMBS 

9/17/69 

200  Cal, 

10/6/69 

-- 

99 

Culbertson-Plentywood 

$857,709, 32 

Days 

F 253  (17)  0.177 

Lloyd  C.  Lockrem 

Upgrading  & PC  Cone. 

12/19/69 

180  Cal, 

5/18/70 

-- 

99 

Circle-Wolf  Point  via 

4th  St,  Underpass 

$289,222,50 

Days 

F 9999  (27)  202.2 

Western  Sign 

Signing  & Delineation 

12/15/70 

6/1/71 

NOT  STARTED 

US  #2,  State  Hwy.  #5,  13. 

16  & 24 

$71,699.60 

SMP  4399-71 

Ruffier  Const,  , L.  S 

Crush  & Stockpile 

1/25/71 

45  Cal. 

NOT  STARTED 

Various 

Ruffier  & E.  L Ruffier 

Days 

$49,912.50 

DISTRICT  FIVE  - BILLINGS 
Division  51-30  - Billings 

S OOOS  (29)  76.  1 

Western  Sign 

Signing  & Delineation 

1/25/71 

90  Cal, 

3/16/71 

Good  5 

55 

Sec.  Rtes. #313,  314,  342, 
384,  418  & 463 

$24,989,  70 

Days 

I 90-8  (52)396  U-l,  13,336 

Schultz  & Lindsay 

G,  Agg.  Surf.,  PMBS  & 

3/26/70 

500  Cal. 

4/13/70 

Winter  Suspend  61 

I 90-8  (63)406  U-l  & 

F 408  (3) 

$6,846,354. 10 

Signing 

Days 

12/17/70 

Columbus- E & W & 9th  St. 
Spur -Columbus 

I 90-8  (52)396  U-2  & -- 

Riklin  Const. 

6 Structures 

3/26/70 

320  Cal. 

5/5/70 

63 

I 90-8  (63)406  U-2 

$806,247,47 

Days 

Columbus- E & W 


\ ' 
MONTHLY  CONSTRUCTION  REPORT  - 3/31/71 

Di vi sion  51-30  - Billings  (cont'd) 


I 90-8  (52)396  U-3  & 10.302 

Granite  Const. 

Fencing 

4/29/70 

30  Cal. 

5/25/70 

-- 

-- 

66 

I 90-8  (63)406  U-3 

$73, 300. 08 

Days 

Columbus-E  & W 

I 90-8  (57)461  U-l  4,095 

Peter  Kiewit  Sons' 

G & Dual  Overpass 

6/25/70 

200  Cal, 

7/14/70 

Good 

22 

73 

Big  Horn  Co.  Line-W, 

$1,093,248,25 

Days 

I 90-8  (57)461  U-2  4.095 

Watters  Const. 

F encing 

6/25/70 

30  Cal. 

7/23/70 

-- 

-- 

76 

Big  Horn  Co.  Line-W, 

$29,195,00 

Days 

1 90-8  (60)410  14.152 

Schultz  & Lindsay 

Agg.  Surf,  & PMBS 

11/21/69 

180  Cal. 

12/9/69 

-- 

-- 

91 

Columbus -Park  City 

$1,  847, 394. 73 

Days 

1 90-8  (61)436 

Midland  Electric 

Lighting 

11/24/70 

7/1/71 

3/1/71 

Good 

-- 

32 

Mossmain-Pinehill  Inters. 

$46, 902. 92 

I 90-8  (65)465  U-l  6.187 

Wickens  Bros, 

G,  Fencing  & Rel,  Items 

9/29/70 

210  Cal, 

10/26/70 

Winter  Suspend 

18 

Big  Horn  Co.  Line-W. 

$1,344,047. 16 

Days 

12/18/70 

I 90-8  (65)465  U-2  0.022 

Riklin  Const.  & 

Structures 

10/28/70 

135  Cal, 

NOT  STARTED 

Big  Horn  Co,  Line-W. 

Phil  R.  Blessinger 
$135,039,07 

Days 

1 90-8  (66)455  6.012 

Hilde  Const, 

Surfacing 

6/25/70 

180  Cal. 

9/15/70 

-- 

-- 

57 

Pinehi  11 -Pryor  Creek 

$863,419.50 

Days 

I 90-8  (67)461  U-l  & 

Hilde  Const. 

Agg,  Surf.  & PMBS 

2/23/71 

120  Cal. 

NOT  STARTED 

I 90-8  (67)461  U-2  10.282 

$1,471,959.28 

Days 

Big  Horn  Co.  Line-W. 

(East  & West  Sections) 

I-IG  90-9  (26)471  U-l  & 

Wm. Collins  & Sons 

G & Rel.  Items  & Erosion 

11/24/70 

210  Cal. 

3/9/71 

Poor 

18 

1 

I 90-8  (55)455  U-5  13.063 

& Tennefos  Const. 

Cont.  Diversion  Dam 

Days 

Big  Horn  Co.  Line-E.  & 
Pinehill-Pryor  Creek 

$2,027, 138. 11 

I-IG  90-9  (26)471  U-2  0.096 

M.  Morrin  & Sons 

Structures 

12/15/70 

280  Cal. 

2/23/71 

Poor 

4 

1 

Big  Horn  Co.  Line-E. 

$760,  889.05 

Days 

I-IG  90-9  (26)471  U-3  13.064 

Empire  Sand  & Gravel  A gg.  Surf.  & Pmbs 

1/26/71 

120  Cal. 

NOT  STARTED 

Big  Horn  Co.  Line-E, 

& Wm.  Collins  & Sons 
$2,606,851,98 

Days 

I 90-9  (29)509 

Yellowstone  Elec. 

Lighting 

11/24/70 

7/1/71 

NOT  STARTED 

Custer  Battlefield  Inter. 

$30,675.40 

I-IG  90-9  (31)489  11.116 

Empire  Sand  & Gravel  Agg,  Surf, , PMBS  & Sign 

4/29/70 

240  Cal. 

5/19/70 

Poor 

12 

41 

Hardin -W  & Dunmore-W. 

& Wm,  Collins  & Sons 

Days 

$1,576,513.89 


- 


' 


' 


r3 

MONTHLY  CONSTRUCTION  REPORT  - 3/31/71 
Division  - 51-30  -Billings  (cont'd) 


I 90-9  (32)501 
Hardin-So. 

5.071 

Wm.  Collins  & Sons 
& Empire  Sand  & 
Gravel 

$1,048,004.09 

G,  Agg,  Surf, , PMBS,  Jr, 

Cr.  Separation,  Signing 
& Seeding 

8/10/70 

180  Cal. 
Days 

8/31/70 

36 

F 107  (16)  & 7.014 

F 258  (15)  U-l 

Bridger- Laurel  & Wyo, 
Line-Bridger 

Francis  M,  Tindall 
$1,287,649.65 

G,  Agg,  Surf.  ,PMB,  PMBS 
& Signing 

7/30/70 

240  Cal. 
Days 

10/9/70 

Good 

18 

13 

S 132  (6) 

Billings -So. 

1.692 

Sletten  Const. 
$1,601,063.  25 

G.Agg,  Surf. , PMBS  & 
Structures 

10/26/70 

425  Cal. 
Days 

11/18/70 

Fair 

11 

18 

S 192  (1)  U-90 

King  Ave.  Rd.  -W. 

0.293 

Cop  Const. 

$118,484, 16 

G,  Agg,  Surf, , PMBS  & 
Cone, Box  Civ, 

6/23/70 

60  Cal, 
Days 

8/13/60 



— 

60 

F 258  (15)  U-2 

Wyo.  Line-Bridger 

— 

W.  P,  Roscoe 
$301,  142, 11 

2 Bridges 

7/20/70 

180  Cal, 
Days 

8/24/70 

Good 

7 

45 

S 260  (11)  1.041 

Lodge  Grass -St.  Xavier 

Willis  & Lewis 
$104,857.  39 

G,  Agg,  Surf, , RMBS  & 

Seal  Coating 

3/24/70 

120  Cal, 
Days 

5/6/70 

” “ 

91 

F 9999  (11) 

US  #212  & 310 

73.0 

R.C.  Schmoll 
$65,477.  85 

Signing,  Flashers  & 
Lighting 

8/27/70 

100  Cal. 
Days 

10/14/70 

Good 

4 

99 

F 9999  (44) 

Billings  Area 

81, 1 

Yellowstone  Elec. 
$409,533.47 

Signing  & Signals 

1/29/70 

250  Cal. 
Days 

4/20/70 

— 

“ " 

99 

SMP  0299-70 

Various 

_ ~ 

Empire  Sand&Gravel 
$25,840,00 

Crush  & Stockpile 

12/14/70 

45  Cal. 
Days 

1/7/71 

_ — 

“ “ 

50 

Division  52-30  - Miles  City 


I 94-3  (23)105  U-l 

8,247 

Barton  Contracting 

G,  Agg,  Surf, , PMBS, 

4/24/69 

300  Cal, 

6/2/69 

97 

Rosebud- E, 

$2,297,823,61 

Signing  & Structures 

Days 

MG  94-3  (24)83  U-l 

7.003 

Hilde  Const, 

G,  Agg,  Surf. , PMBS  & 

8/27/70 

300  Cal. 

11/4/70 

1 

Forsyth-W, 

$1,393,024.56 

Signing 

Days 

I-IG  94-3  (24)83  U-2 

0.  120 

Cop  Construction 

2 Bridges 

3/30/71 

230  Cal. 

NOT  STARTED 

Forsyth-W. 

$383,616.56 

Days 

I 94-3  (26)95  U-l 

8.850 

Hilde  Const. 

G.  Agg.  Surf, , PMBS,  Sign, 

7/23/69 

350  Cal, 

8/20/69 

97 

Rosebud -W, 

$2,490,623,50 

Seed  & Dual  Weigh  5m, 

Days 

I 94-3  (26)95  U-2 

-- 

Fred  Strandberg  & 

Structures 

9/17/69 

270  Cal, 

10/12/69  -- 

96 

Rosebud- W, 

Miles  Const, 

Days 

$563, 146, 53 


r 


K 

» 


MONTHLY  CONSTRUCTION  REPORT  - 3/31/71 
Division  42-30  - Miles  City 


I 94-3  (26)95  U-3  8.906 

Pipestone  Const. 

Fencing 

7/23/69 

30  Cal. 

9/3/69 

-- 

79 

Rosebud-W, 

$62,013.04 

Days 

I 94-4  (25)153  U-l  8.859 

Zook  Bros. 

G & Rel.  Items 

1/29/70 

300  Cal. 

3/31/70 

-- 

93 

Prairie  Co.  Line-W. 

$2,274,356, 74 

Days 

I 94-4  (25)153  U-2  8.850 

Granite  Const, 

Fencing 

1/29/70 

30  Cab 

5/6/70 

-- 

59 

Prairie  Co.  Line-Wc 

$69,476. 13 

Days 

S 252  (3)  U-l  7.976 

Northern  improve. 

G,  Agg,  Surf, , PMBS 

6/23/70 

225  Cal. 

8/18/70 

-- 

55 

Rosebud- So c 

$694,867,52 

Days 

S 252  (3)  U-2 

Fred  Strandberg 

2 Bridges 

6/23/70 

200  Cal. 

10/26/70 

Fair  7 

53 

Rosebud -So. 

$118,783.86 

Days 

S 460  (4)  10.204 

Harris-Clason  & 

G & Agg „ Surf, 

12/14/70 

210  Cal. 

3/8/71 

2 

0 

Belle  Creek  Access  Rd. 

& K.  Harris 
$722,789.37 

Days 

F 9999  (12)  126.6 

Miles  City  Elec. 

Signing 

11/21/69 

100  Cal, 

4/2/70 

-- 

98 

US  #10,  12  & 312  & 

State  Hwy,  #22 

$102,596,00 

Days 

Division  53-30  - Lewistown 

S 42  (11)  6.309 

Francis  M„  Tindall 

PMB  Overlay 

7/28/70 

150  Cal. 

10/8/70 

Winter  Suspend 

4 

Jordan -NW 

$267, 262  85 

Days 

11/19/70 

S 92  (4)  5.319 

Lewis  Const. 

G & PMB 

12/16/69 

180  Cal. 

5/18/70 

Winter  Suspend  87 

Hobson-SW 

$254,  74S.  40 

Days 

10/21/70 

F 235  (36)  U-l  9.051 

Maronick  Const. 

G,  Agg.  Surf. , PMBS  & 

5/28/70 

260  Cal, 

7/13/70 

Winter  Suspend  41 

Arm  ington-  Lewistown 

$941,336.80 

Signing 

Days 

11/11/70 

F 235  (36)  U-2  0.073 

Walter  Mackin&Sons 

2 Structures 

5/28/70 

240  Cal. 

7/23/70 

03 

60 

Armington-  Lewistown 

$238,793.31 

Days 

F 9999  (33)  162.0 

George  Rakes,  Inc. 

Signing 

10/28/70 

180  Cal. 

NOT  STARTED 

US  Hwys,  #87  & 191 

$36,500,40 

Days 

& Mont.  Hwys.  #19  & 200 


' 

* 


STATE  HIGHWAY  COMMISSION 
CONSTRUCTION  DIVISION 


1 


■J 


MONTHLY  CONSTRUCTION  REPORT 

Month  Ending  - April  30,  1971  7 3 


Project  Number 

Contractor 

Contract 

Date 

Work 

Pro-  Men  % 

& Location 

Mileage  & Bid  Price 

Type  of  Work 

Awarded 

Compl. 

Began 

gress  Empl.  Compl, 

DISTRICT  ONE  - MISSOULA 
Division  11-30  - Missoula 


S 000S  (19)  69.1 

Sec,  Hwys.  203,  268,  269 

Skinner  Enterprises 
$46,236. 13 

Signing 

9/25/70 

120  Cal 
Days 

3/29/71 

Good 

4 

45 

372,  377,  367,  373,  501 

473  & 490 

S 000S  (20)  12.8 

Sec.  Rtes,  #257,  461 

Skinner  Enterprises 
$8,771.07 

Signing 

10/26/70 

120  Cal. 
Days 

3/29/71 

Good 

80 

& 520 

I 90-1  (48)0  U-l  4.245 

Lookout  Pass-E. 

Goodfellow  Bros. 
$4,008,513. 17 

G,  Agg.  Surf. , PMB  Base 

9/30/70 

330  Cal. 
Days 

11/4/70 

0 

I 90-1  (48)0  U-2 

Lookout  Pass-E. 

Mahnomen  Pile  D&E 
$454,854. 92 

Structures 

9/30/70 

6/30/72 

3/19/71 

Good 

6 

4 

I-IG  90-1  (49)4  U-l  6,708 
Saltese-W, 

Goodfellow  Bros. 

$4, 607, 542.  80 

G,  Agg.  Surf. , PMB  & 
Structures 

12/1/70 

350  Cal. 
Days 

3/30/71 

Good 

13 

0 

I-IG  90-1  (49)4  U-2  --- 
Saltese-W. 

Waddell  Const. 
$563,940.80 

Structures 

12/1/70 

360  Cal. 
Days 

3/15/71 

Good 

7 

10 

I-IG  90-1  (49)4  U-3  --- 
Saltese-W, 

1 90-1  (68)22  12.727 

Camel’s  Hump  Detour 

Max  J.  Kuney  Co, 
$536,022, 15 

Inland  Asphalt  Co. 
$416,614.45 

4 Lane  Structure 

Surf,  Prep,  , PMS  & 

Signing 

2/23/71 

4/27/71 

300  Cal. 
Days 

200  Cal, 
Days 

4/19/71 

NOT  STARTED 

2 

0 

I 90-2  (32)120  U-l  8.908 
Clinton-E  & W 

Washington  Const, 
$4,235,063,09 

G,  Agg.  Surf, , PMB,  PMBS 
Signing,  Seeding,  Comf, 
Sta,  & Forest  Serv.  Rd. 

12/16/69 

360  Cal, 
Days 

1/12/70 

Fair 

27 

60 

I 90-2  (32)120  U-2  --- 

Clinton-E  & W 

Mahnomen  Pile  D&E 
& Huckaba  Const. 
$451,512,03 

3 Structures 

12/2/69 

300  Cal. 
Days 

3/16/70 

2 

72 

I 90-2  (32)120  U-3  8.908 

Clinton-E  & W 

Fred  Strandberg 
$68,784.20 

Fencing 

12/2/69 

30  Cal. 
Days 

3/27/70 

21 

I 90-2  (33)129  U-l  & 6.474 

I 90-3  (15)132  U-l 

Washington  Const. 
$3,241,826,29 

G,  Agg,  Surf, , PMB,  Sign, 

& Dual  Overpass 

7/1/69 

400  Cal, 
Days 

8/4/69 

Poor 

10 

76 

Beavertail-E  & W 

i 


; .V  . 


MONTHS  ) CONSTRUCTION  REPORT  4/30/71 
Division  11-30  - Missoula  (Cont'd) 


I 90-2  (33)129  U-2  &6„474 

Granite  Const. 

Fencing 

7/1/69 

30  Cal. 

9/23/69 





6 

I 90-3  (15)132  U-2 

$42,748.90 

Days 

Beavertail-E  & W 

I 90-2  (35)  U-l  10,170 

Peter  Kiewit  Sons' 

G,  Agg,  Surf, , Cem.  Trtd 

11/21/69 

400  Cal. 

12/12/69 

Fair 

9 

59 

Frenchtown-E  & W 

$4, 185,224,  50 

Base,  PC  Cone,  Pa v„  PMBS 
Signing  & Dual  Weigh  Sta, 

Days 

I 90-2  (35)85  U-2  10,170 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal. 

3/19/70 

-- 

-- 

52 

Frenchtown-E  & W 

$96,276,69 

Days 

I 90-2  (47)85 

Mahnomen  Pile  D&E 

2 Structures 

11/21/69 

260  Cal. 

3/9/70 

Good 

8 

81 

Frenchtown-E  & W 

& Huckaba  Const. 
$249,381.80 

Days 

I 90-2  (47)85  U-2  0,  015 

Feldman -Murphy 

Dual  Overpass 

7/29/70 

120  Cal. 

11/10/70 

Fair 

8 

61 

Frenchtown-E  & W 

$97, 171. 19 

Days 

1 90-2  (49)97 

Rainbow  Electric 

Lighting 

8/27/70 

5/15/71 

2/22/71 

Good 

65 

DeSmet  & Bonner  Inters. 

$69,753,60 

I 90-3  (13)143  U-l  7 580 

F & S Contracting 

G,  GS,  PMB  & Struct, 

6/14/68 

425  Cal, 

7/15/68 

n 

o 

‘-a 

4/29/71 

Bearmouth-E. 

$4,  848,777.53 

Days 

I 90-3  (13)143  U-3  7,  580 

Clair  Boulet  Const. 

Fencing 

5/29/68 

30  Cal, 

7/29/68 

-- 

5 

70 

Bearmouth-E 

$42,851.  50 

Days 

I 90-3  (14)135  U-3  7,605 

Clair  Boulet  Const, 

Fencing 

5/29/68 

30  Cal. 

7/22/68 

COMP, 

4/27/71 

Bearmouth-W 

$53,416. 92 

Days 

1 90-3  (31)135  15.191 

Nelson  Landscape 

Seeding 

8/27/70 

90  Cal, 

10/27/70 

Fair 

1 

24 

Bearmouth-E  & W 

$23,456,24 

Days 

U 215  (20)  & S 224  (13) 

M & S Const. 

G,  Agg,  Surf, , PMBS  & 

1/29/70 

260  Cal, 

3/5/70 

-- 

-- 

95 

Florence  & Msla.  1.  168 
& Reserve  St.  -W,  of  Msla 

$599,  745.81 

Curbs 

Days 

S 221  (5)  3.482 

Washington  Const, 

G & Crush,  Base  Surf, 

6/23/70 

200  Cal. 

7/30/70 

Winter  Susp, 

16 

Thompson  Fa  11s -W 

$683,668.99 

Days 

12/1/70 

Division  12-30  - Kalispell 

S 38  (7)  U-90  0.015 

Mahnomen  Pile  D&E 

1 Bridge  & Approaches 

5/4/70 

210  Cal. 

7/15/70 

_ 

„ _ 

89 

Noxon-Troy 

& Huckaba  Const. 
$108,035.86 

Days 

F 100  (11)  U-90  0,240 

Washington  Const. 

G,Agg.  Surf, , RMBS 

12/16/69 

90  Cal 

7/7/70 

-- 

-- 

94 

Columbia  Falls-Whitefish 

$149,386,04 

Signing  & Flasher  Light 

Days 

' 


ju  ) J 

MONTHLY  CONSTRUCTION  REPORT  - 4/30/71 
Division  12-30  - Kali. spell  (ConUd) 


F 118  (11)  & 

3,896 

Holland  Const. 

G,  Agg.  Surf, , PMBS, 

7/23/69 

330  Cal, 

9/4/69 

Winter  Suspend 

97 

F 250  (8) 

$1,  769, 642,  90 

Signing  & Signs,  Lighting 

Days 

11/15/70 

Libby-Rexford  via  Calif. 

Ave.  & Troy- Libby 

S 157  (5) 

4.  771 

Kraling  & Nelson 

G,  Agg,  Surf. , PMBS  & 

1/25/71 

180  Cal. 

2/22/71 

Fair 

-- 

15 

Kali  spell-  Lupfer 

$537,472.01 

Cover 

Days 

F 9999  (28) 

123.0 

Frank  Gurney,  Inc, 

Signing  & Flashers 

1/26/71 

120  Cal. 

3/23/71 

Good 

3 

18 

US  #2  & 93  & Mont.  #37 

$101,681.95 

Days 

SMP  1899-70 

--- 

Kraling  & Nelson 

Crush  & Stockpile 

11/23/70 

45  Cal. 

1/27/71 

-- 

-- 

34 

Various 

$136,585,00 

Days 

DISTRICT  TWO  - 

BUTTE 

Division  21-30  - 

Butte 

S 2 (20) 

8.277 

M & S Const. 

Agg.  Surf,  & PMBS 

7/28/70 

150  Cal. 

9/22/70 

Fair 

14 

20 

Helena -Flesher  Pass- 

$484,831.81 

Days 

Lincoln 

S 9 (1)  U-90  & 

6.000 

Schultz  & Lindsay 

PI,  Mix  Bit.  Overlay 

7/28/70 

90  Cal, 

10/6/70 

o.  — 

99 

S 167  (5)  U-90 

$264,708.  76 

Days 

Boulder -Cardwell  & Cardwell 

SE 

I 15-1  (29)64  U-l 

10,437 

Hilde  Const, 

G & Rel,  Items 

4/29/70 

250  Cal. 

5/20/70 

-- 

25 

90 

Dillon -Apex 

$1,006,377.65 

Days 

I 15-1  (29)64  U-2 

0,032 

E,  F,  Matelich 

3 Structures 

4/29/70 

250  Cal. 

6/22/70 

Fair 

10 

67 

Dillon -Apex 

$480,  735.04 

Days 

I 15-1  (29)64  U-3 

10o437 

Hoyland  Const.  & 

Fencing 

4/29/70 

30  Cal. 

5/13/70 

-- 

-- 

91 

Dillon -Apex 

P & R Const, 
$50,895.20 

Days 

I 15-1  (42)23  U-l 

15 „ 244 

S.  Birch,  Inc, 

G,  Agg.  Surf. , Bit,  Stab. 

7/2/69 

400  Cal. 

7/21/69 

Winter  Suspend  85 

Dell-Redrock 

$4,385,992,31 

Base.  PMBS,  Seed.  &Sign, 

Days 

11/20/70 

I 15-1  (42)23  U-3 

15c 244 

Hildreth  Const, 

Fencing 

7/1/69 

30  Cal. 

9/25/69 

-- 

-- 

84 

Dell-Redrock 

$80,668,50 

Days 

I 15-1  (47)17  U-l 

5.558 

McIntyre  Const, 

G,  Agg,  Surf.  & PMBS 

9/29/70 

240  Cal. 

10/15/70 

Good 

26 

29 

Lima-Dell 

& S,  Birch,  Inc, 
$1,006,331.64 

Days 

I 15-1  (47)17  U-2 

--- 

Huckaba  Const, 

Structures 

9/29/70 

150  Cal. 

4/15/71 

-- 

3 

1 

Lima-Dell 

$65,  135.  87 

Days 

MONTH  Jr- CONSTRUCTION  REPORT  - 4/30/71 


Division  21-30  - Butte  (Corn'd) 

I 15-3  (22)168  U-l  5.397 

Maronick  Const. 

G.Agg,  Surf,  ,PMBS 

6/25/69 

300  Cal, 

7/28/69 

__ 

99 

Jefferson  City-N  & S 

$1,992,393,65 

Signing  & Structures 

Days 

I 15-3  (22)168  U-2  5.397 

Watters  Const, 

Fencing 

6/25/69 

30  Cal. 

9/3/69 

-- 

99 

Jefferson  City-  N & S 

$43,329,86 

Days 

115-4(43)185 

Midland  Electric 

Lighting 

9/4/70 

5/15/71 

10/8/70 

__ 

99 

Cedar  St.  Interchange 

$23,560.72 

1 15-4  (44)202  6.133 

Washington  Const, 

Gr. , Agg,  Surf, , PMBS 

4/27/71 

240  Cal, 

NOT  STARTED 

Helena  Hill-Sieben  Interch. 

$1,234,500.72 

Days 

F 43  (20)  U-90  0.398 

Cocanougher  Const, 

G,Agg,  Surf.  ,RMBS  & 

3/24/70 

180  Cal. 

4/6/70 

-- 

87 

Wisdom  -Divide 

$237,479.08 

2 Structures 

Days 

F 77  (19)  8.303 

Maronick  Const, 

Gr. , Agg.  Surf, , PMBS 

4/27/71 

165  Cal. 

NOT  STARTED 

Townsend -Helena  Rd. 

$1,078,793.46 

& Signing 

Days 

I 90-3  (29)189  & 

Rainbow  Electric 

Lighting 

9/4/70 

5/15/71 

4/8/71 

Fair 

7 27 

I 90-4  (23)207 

$42,641. 80 

Deer  Lodge  So.  & Oppor.  Inters. 

U 207  (12)  1.303 

A & B Const, 

G,  Agg,  Surf. , Bit,  Stab, 

7/23/69 

230  Cal. 

8/22/69 

COMP, 

4/12/71 

Butte -Pipe  stone  Pass 

$933,615, 30 

Surf, , PMBS,  Signing 

Days 

Lighting,  Traf,  Signals  & Struct  s. 

F 401(1)  U-90  0,568 

A & B Const. 

Storm  Drains,  PMB 

8/25/70 

60  Cab 

9/14/70 

-- 

42 

Mont.  Ave,  - Helena 

$162,036,.  10 

Overlay  & Striping 

Days 

F 9999  (19)  u-2  & 10.2 

Western  Sign 

Signing  & Traf.  Signals 

1/29/70 

250  Cal. 

5/4/70 

-- 

99 

S 379  (5) 

$364,675.31 

Days 

Butte  Streets 

SMP  0199-71 

Clark  Bros. 

Crush  & Stockpile 

2/22/71 

60  Cal, 

3/22/71 

Fair 

6 13 

Various 

$73, 797,  50 

Days 

Division  22-30  - Bozeman 

I-IG  90-6  (23)304  U-l, 

Holland  Const.  & 

G,  Agg,  Surf.,  PMBS  & Rel,  3/28/69 

325  Cal. 

5/18/69 

88 

F 44  (1)  & F 222  (18)4.574 

Foley  Bros, 

Items,  Struct,  & Civs, 

Days 

Bozeman-N.  Side-E. 

$2,314,866, 16 

Beigrade-Bozeman  & 

Bozeman- E. 

I-IG  90-6  (23)304  U-2  4.716 

Joseph  Yurek 

Fencing 

3/28/69 

30  Cal, 

5/7/69 

-- 

85 

Bozeman-N.  Side-E 

$42,277, 90 

Days 

‘ 


MONTHLi  Construction  report  - 4/30/71 

Division  22-30  - Bozeman 


MG  90-6  (24)306 

Bozeman-N.  Side-E. 

Haggerty-Messmer 

$672,471.74 

Structures 

3/28/69 

320  Cal. 
Days 

4/21/69 

“ “ 

_ - 

95 

I 90-6  (27)305  5,  486 

Bozeman-N.  Side-E, 

Holland  Const.  & 
Foley  Bros 
$839,472.21 

Agg.  Surf.  , PMBS,  Light 

9/27/69 

180  Cal, 
Days 

4/15/70 

21 

I 90-6  (28)276 

Three  Forks,  Belgrade  & 

Rainbow  Electric 
$61,713,20 

Lighting 

11/24/70 

7/1/71 

2/8/71 

“ ” 

“ - 

1 

Manhattan  Inters. 

I 90-7  (24)374  U-l  & 13.701 

I 90-8  (62)388 

Washington  Const. 
$5,079,801.40 

G,  Agg.  Surf. , PMBS, 
Signing,  Seeding  &Lighting 

9/15/70 

400  Cal. 
Days 

10/20/70 

Fair 

52 

26 

Greycliff-E.  & Reedpoint-W 

I 90-7  (24)374  U-2  0. 138 

Greycliff-E, 

M.  Morrin  & Son 
$667,463,83 

6 Structures 

9/15/70 

320  Cal. 
Days 

10/7/70 

Fair 

16 

30 

I 90-7  (24)374  U-3  13,048 

Greycliff-E. 

Williams  Const, 
$78,067,30 

Fencing 

9/15/70 

30  Cal. 
Days 

10/15/70 

' 

19 

I 90-7  (27)327  U-l  --- 
Living  ston- So, , E„,W0,  & 

C.  P.  Electric 
$71,868.56 

Lighting 

8/27/70 

5/15/71 

10/1/70 

Good 

4 

99 

Mission  Inters. 

F 244  (17)  2,  992 

Raynolds  Pass- Ennis 

Maronick  Const. 
$674,965. 75 

G,  Agg.  Surf.  &PMBS 

8/27/70 

180  Cal. 
Days 

10/5/70 

Good 

30 

45 

5 273  (6),  S 446  (3)  6.  708 

6 S 443(1)  U-90 

Schultz  & Lindsay 
$834,601,  55 

G,  Agg.  Surf,  .PMBS, 
Signing  & 2 Bridges 

7/28/70 

210  Cal. 
Days 

8/18/70 

Fair 

35 

58 

Pray  Siding-Mill  Creek, 
Livingston-SW  & Chico-No, 


DISTRICT  THREE  - GREAT  FALLS 

Division  31-30  - Great  Falls 

I 15-4  (33)229  U-l  & 

Schultz  & Lindsay 

G & Rel,  Items 

8/25/69 

150  Cab 

9/22/69 

98 

I 15-5  (35)230  U-5  1 537 

$465,408.96 

Days 

Dearborn  River-N  & Cascade 
Co.  Line-N; 

I 15-4  (33)229  U-2  1.011 

Ciair  Boulet  Const, 

Fencing 

8/25/69 

30  Cal. 

7/22/70 

0 

Dearborn  River-N. 

$7,362,00 

Days 

I 15-4  (33)229  U-3  & 

Schultz  & Lindsay 

Agg,  Surf, , PMBS,  Lndscp, 

10/23/69 

350  Cal. 

11/5/69  Poor 

9 58 

I 15-5  (35)230  U-l  4.310 

$2,095,448,20 

& 2 Comf,  Stas.  &Rel.  Items 

Days 

Dearborn  River -N  & 
Cascade  Co,  Line-N. 


■ 


. 


MONTHLyJlONSTRUCTION  REPORT  - 4/30/71 

Division  31-30  - Great  Falls 


I-IG  15-4  (39)229 

Cop  Const, 

Dual  Bridge 

5/29/69 

475  Cal. 

7/22/69 

Fair 

19 

85 

Dearborn  River -N. 

$2,257,619.32 

Days 

I 15-4  (46)222  U-2  0.551 

Zook  Bros. 

G,  Agg.  Surf. , PMBS  & 

11/27/70 

140  Cal, 

12/14/70 

Good 

36 

56 

Craig  Slide  *• 

$918,274.51 

Fencing 

Days 

I 15-5  (35)230  U-3  --- 

Sletten  Const. 

Dual  Bridge 

4/24/69 

360  Cal. 

5/9/69 

Poor 

3 

97 

Cascade  Co.  Line-N, 

$1,436, 120, 16 

Days 

I 15-5  (35)230  U-4  3.299 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal, 

3/18/70 

-- 

55 

Cascade  Co,  Line-N. 

$24,691.24 

Days 

I 15-5  (43)230 

Mahnomen  Pile  D&E 

Dual  Bridge 

7/23/69 

370  Cal. 

8/26/69 

-- 

-- 

80 

Cascade  Co.  Line-N, 

$1,216,218,82 

Days 

F 149(D)  U-90  & 6,845 

M & S Const, 

PMB  Overlay 

5/26/70 

90  Cal, 

7/20/70 

-- 

-- 

85 

F 244  (99)  U-90 

Gt,  Fa  11s -Ft, Benton  & 
Central  Ave,  W,  , -Gt,  Falls 

$200,922,49 

Days 

F 149  (24)  U-2,  3,092 

Nelson  Landscape 

Seeding 

11/24/70 

5/15/70 

NOT  STARTED 

U 278  (7)  U-2, 

$5, 896.90 

U 395  (10)  U-2  & US  382  (1)  U 

-2 

Gt.  Falls-Ft. Benton,  W. Bank  Mo. 

River,  15th  & Mont.  & Black 
Eagle-Volta  Dam 

S 198  (3),  S 348  (11)  17.420 

Richardson  Const. 

G & PMBS 

3/24/70 

210  Cal, 

7/7/70 

Fair 

34 

38 

& S 348  (11)  U-90 

$1,207,301. 14 

Days 

Belt-Highwood  & Gt.  Falls -Righwood 

F 277  (8) 

Cascade  Electric 

Traf.  Control  Devices 

12/8/70 

7/1/71 

3/9/71 

Fair 

5 

21 

10th  Ave.  So.  -Gt.  Falls  $87,  786.  54 


Division  32-30  - Havre 


S 12  (16) 

1,  868 

Richardson  Const, 

G,  GS,  PMB,  Seal,  Cover 

2/22/71 

.160  Cal, 

5/3/71 

Harlem -Turner-Can.  Line 

$438,006.27 

& Signing 

Days 

I 15-7  (12)331  U-  l 

11,390 

So  Birch,  Inc, 

G & Rel,  Items 

2/25/70 

300  Cal, 

4/6/70 

Winter  Shutdov/n68 

& S 357  (10) 

$1,088,789,94 

Days 

11/19/70 

Valier  Jet.  -N  & S & Valier- 

■E. 

I 15-7  (12)331  U-2 

0,013 

Watters  Const, 

3 Structures 

2/25/70 

270  Cal. 

5/19/70 

Poor  3 76 

Valier  Jet,  -N  & S 

$364, 178.21 

Days 

I 15-7  (12)331  U-3 

11,070 

R.C.  Schmoll 

F enc ing 

2/25/70 

30  Cal, 

4/6/70 

75 

Valier  Jet,  -N  & S 

$59,739,  80 

Days 

- 


monthly  Construction  report  - 4/30/71 

Division  32-30  - Havre  (Conc'd) 


MG  15-7  (13)323  U-l  & 

Zook  Brothers 

G,Rel.  Items  & Struct. 

F 211  (15)  9.641 

$3,279,333.49 

Conrad -N  & S & Vaughn-Conrad 

I-IG  15-7  (13)323  U-2 

O & K Const. 

Fencing 

Cnnrad-N  & S 8.991 

$45,591.02 

I-IG  15-7  (13)323  U-3 

Sletten  Const. 

Structures 

Conrad -N  & S 

$282,842,47 

I 15-7  (14)331  & 11.390 

Peter  Kiewit  Sons’ 

Agg.  Surf, , PMBS  & 

S 357  (11) 

$3,125,674.20 

Signing 

Valier  Jet,  -N  & S & Valier-E. 

I-IG  15-7  (15)323  & 9,641 

Zook  Bros, 

Agg.  Surf, , PMBS  & 

RF  211  (16) 

$2,657,940,69 

Signing 

Conrad -N  & S & Vaughn-Conrad 

I 15-8  (17)369  U-l  9.216 

Nilson-Smith  Const, 

G,  Agg,  Surf, , PMBS, 

Sunburst -So. 

$2,230,525.  98 

Sign  & Structs. 

I 15-8  (17)369  U-2  9.216 

Pipestone  Const. 

Fencing 

Sunburst- So  „ 

$58,711. 99 

1 15-8  (23)352 

Rainbow  Electric 

Lighting 

Shelby  Interchange 

$32,364,20 

1 15-8  (27)369  9.216 

Nilson-Smith  Const. 

Agg.  Surf,  , PMBS  & 

Sunburst- So, 

$1,389,389. 11 

Signing 

S000S  (31)  30.1 

Western  Sign 

Signing 

Mont.  Sec.Hwys.  #223  & 221 

$7,242.75 

S 000S  (34)  15„ 4 

Kali  spell  Neon  Sign 

Signing 

Mont,  Sec. #215 

$3, 132 o 90 

F 132  (11)  9.  281 

Kraiing  & Nelson 

G,  Agg.  Surf. , PMB  & 

Chester -Gildford 

$1,337,867.07 

PMBS 

S 219  (9)  6.217 

Nilson-Smith  Const. 

G,  Agg,  Surf. , PMB  & 

Big  Sandy- Rudyard 

$345, 139. 17 

Seal  Coating 

S 219  (11)  9.034 

Baltrusch  Const, 

G,  Agg,  Surf. , PMB  & 

Big  Sandy- Rudyard 

$648,369.48 

Signing 

S 339  (20)  6,  724 

Hilde  Const, 

G,  Agg,  Surf, , PMB,  Seal 

Ft.  Benton -Chester 

$447,401.80 

& Cover  & Signing 

S 435  (3)  & City  Proj. 

R.J.Studer  & Sons 

G,  Agg,  Surf, , PMBS 

No.  36-69  1.609 

$398,  854,  30  (State  portion) 

Harlem -W,  & So.  & 

$29,901.  00  (City  portion) 

Front  St. 

7/29/70 

350  Cal. 
Days 

9/3/70 

Fair 

10 

23 

7/29/70 

30  Cal 
Days 

10/8/70 

-- 

-- 

49 

11/24/70 

180  Cal. 
Days 

1/27/71 

Good 

6 

18 

3/30/71 

120  Cal. 

NOT  STARTED 

Days 

3/30/71 

90  Cal. 

NOT  STARTED 

Days 

11/21/69 

330  CaL 
Days 

4/14/70 

Fair 

6.1 

64 

11/21/69 

30  Cal. 

NOT  STARTED 

Days 

8/27/70 

5/15/71 

11/17/70 

22 

6/25/70 

180  Cal, 
Days 

10/15/70 

Good 

28 

0 

11/23/70 

60  Cal, 

NOT  STARTED 

Days 

2/22/71 

60  CaL 
Days 

4/21/71 

Good 

3 

99 

7/6/70 

210  Cal, 
Days 

8/12/70 

Fair 

_ 

21 

8/21/69 

200  Cal. 
Days 

9/16/69 

“ — 

94 

11/23/70 

200  Cal. 
Days 

4/8/71 

Good 

12 

5 

12/14/70 

180  CaL 
Days 

3/29/71 

Good 

46 

36 

9/3/70 

180  CaL 
Days 

10/2/70 

Poor 

16 

13 

( 


' 


month  la  Construction  report  - 4/30/71 

Division  32-30  - Havre  (cont'd) 


F 9999  (8)  45.8 

US  #2  & 1-15  Bus.  Loop 

In  Shelby 

Western  Sign 
$46,814.35 

S igning  & Delineation 

1/27/71 

8/15/71 

4/12/71  Good 

6 26 

DISTRICT  FOUR  - GLENDIVE 

Division  41-30  - Glendive 


S OOOS  (35)  26.5 

Mont.  Sec.  #201  & 

R.C.  Schmoll 
$17,  103.77 

Signing  & Delineation 

3/29/71 

90  Cal. 
Days 

4/26/71 

_ 



— 

Mont,  Sec.  $488 

F 86  (37)  12.247 

Plevna - West. 

Richardson  Const, 
$875,573.78 

PMBS  & Bridges 

9/29/70 

240  Cal, 
Days 

11/9/70 

— 

8 

I 94-4  (29)153,  23.435 

I 94-5  (11)166  U-5  & 

Zook  Bros, 
$2,326,928,  11 

Agg,  Surf.  , PMBS  & 

Signing 

6/25/70 

275  Cal. 
Days 

10/7/70 

Good 

29 

24 

I 94-5  (13)160 

Prairie  Co.  Line-E.  & W & 

Terry-W, 

I 94-5  (11)166  U-2 

Terry  -W. 

Sietten  Const, 
$1,370,963,34 

Dual  Structures 

7/1/69 

365  Cal 
Days 

8/14/69 

> 

“ ■= 

99 

I 94-5  (11)166  U-3  8.254 

Terry-W, 

Granite  Const, 
$60,694,00 

Fencing 

7/1/69 

30  Cal, 
Days 

8/18/69 

Oh 

£ 

o 

u 

4/15/71 

I 94-5  (11)166  U-4  8.254 

Terry-W. 

Gus  M.  Albert 
$1,041,801. 99 

Agg,  Surf.  & PMBS 

4/29/70 

250  Cal. 
Days 

8/28/70 

Fair 

22 

27 

I 94-5  (12)160  U-l  6,322 
Prairie  Co,  Line-E, 

TheBrezina  Co. 

G & ReL  Items  & Struct. 

3/26/70 

200  Cal, 
Days 

4/8/70 

Poor 

12 

93 

I 94-5  (12)160  U-2  5.711 

Prairie  Co.  Line-E, 

Bitter  Root  Fencing 
$38,658. 11 

F enc  mg 

3/26/70 

30  Cal, 
Days 

4/17/70 

83 

1 94-6  (24)211 

W.  Glendive,  Sidney  & E 

Miles  City  Electric 
$56,834.60 

Lighting 

11/24/70 

7/1/71 

4/2/71 

Fair 

4 

7 

Glendive  Inters. 

S-RS  128  (9)  U-2 

Wibaux -Sidney 

Walter  Mackin  & Son 
$76,292, 55 

Structure 

2/22/71 

150  Cal. 
Days 

NOT  STARTED 

F 315  (15)  U-90  12.052 

Van  Norman -Glasgow 

Schultz  & Lindsay 
$318,087,44 

PMB  Overlay 

7/28/70 

90  Cal, 
Days 

8/28/70 

93 

■ 


. 


MONTH L.  CONSTRUCTION  REPORT  - 4/30/71 
Division  41-30  - Glendive  (cont'd) 


S 359  (11)  5.  175 

Richardson  Const. 

G,  Agg.  Surf. , PMBS  & 

2/24/70 

180  Cal. 

3/31/70 

Fair 

12 

72 

Marsh-Glendive 

$452,275.47 

Structure 

Days 

F 9999  (42)  104.6 

Western  Sign 

Signing 

9/29/70 

120  Cal. 

NOT  STARTED 

US  #12  & Mont.  #7 

$43,075.54 

Days 

Division  42-30  - Wolf  Point 

S 8 (14)  4,  730 

Harry  Norgaard 

G,  Bit.  Stab,  Surf. » PMB 

7/28/70 

210  Cal. 

8/14,70 

.. 

.. 

64 

Opheim-Scobey 

$473, 185,61 

& Widen  2 Bridges 

Days 

RF-F  152  (11)  U-2  0.129 

Mahnomen  Pi  le  D&E 

Structures 

10/28/70 

7/15/71 

12/3/70 

Poor 

5 

22 

Harlem -Dodson 

$617,766.07 

F 193  (19)  7.485 

Northern  Improve. 

G,  Agg.  Surf. , PMBS 

9/17/69 

200  Cal 

10/6/69 

-- 

-- 

99 

Culbertson- Plentywood 

$857,709,32 

Days 

F 253  (17)  0,  177 

Lloyd  C.  Lockrem 

Upgrading  & PC  Cone. 

12/19/69 

180  Cal. 

5/18/70 

-- 

-- 

99 

Circle-Wolf  Point  via 

$289,222,50 

Days 

4th  St.  Underpass 

F 9999  (27)  202.2 

Western  Sign 

Signing  & Delineation 

12/15/70 

6/1/71 

4/14/71 

Good 

5 

14 

US  #2,  State  Hwy  #5, 13, 

16  & 24 

$71,699.60 

SMP  4399-71 

Ruffle r Const,  , L.  S. 

Crush  & Stockpile 

1/25/71 

45  Cal, 

4/28/71 

-- 

5 

1 

Various 

Ruffier  & E.  L.  Ruflier 

Days 

$49,912.50 

DISTRICT  FIVE  - BILLINGS 

Division  51-30  - Billings 


S OOOS  (29)  76.  1 

Sec.  Rtes. #313,  314,  342 
384,  418,  & 463 

Western  Sign 
$24,989. 70 

Signing  & Delineation 

1/25/71 

90  Cal. 
Days 

3/16/71  Good 

88 

I 90-8  (52)396  U-l,  13.336 

I 90-8  (63)406  U-l  & 

F 408  (3) 

Columbus-E  & W & 9th  St. 
Spur -Columbus 

Schultz  & Lindsay 
$6, 846,354.  10 

G,  Agg, , Surf. , PMBS  & 
Signing 

3/26/70 

500  Cal, 
Days 

4/13/70 

120 

63 

I 90-8  (52)396  U-2  &--- 
I 90-8  (63)406  U-2 

Riklin  Const. 
$806,247.47 

6 Structures 

3/26/70 

320  Cal. 
Days 

5/5/70  Poor 

20 

73 

Columbus  - E & W 


V. 


I 


/ 

MONTHLY  CONSTRUCTION  REPORT  - 4/30/71 
Division  51-30  - Billings  (cont’d) 


I 90-8  (52)396  U-3  & 10.  302 

Granite  Const, 

F enc  ing 

4/29/70 

30  Cal. 

5/25/70 

Poor 

-- 

66 

I 90-8  (63)406  U-3 

$73,300.08 

Days 

Columbus -E  & W 

I 90-8  (57)461  U-l  4,095 

Peter  Kiewit  Sons' 

G & Dual  Overpass 

6/25/70 

200  Cal. 

7/14/70 

Fair 

10 

91 

Big  Horn  Co,  Line-W. 

$1, 093, 248. 25 

Days 

I 90  8 (57)461  U-2  4.095 

Watters  Const, 

Fencing 

6/25/70 

30  Cal. 

7/23/70 

-- 

-- 

76 

Big  Horn  Co,  Line-W, 

$29, 195, 00 

Day 

I 90-8  (60)410  14c  152 

Schultz  & Lindsay 

Agg.  Surf.  & PMBS 

11/21/69 

180  Cal. 

12/9/69 

Poor 

-- 

94 

Columbus -Park  City 

$1,  847,394.73 

Days 

1 90-8  (61)436 

Midland  Electric 

Lighting 

11/24/70 

7/1/71 

3/1/71 

Poor 

7 

79 

Mossmain-Pinehill  Liters. 

$46,902. 92 

I 90-8  (65)465  U-l  6.187 

Wickens  Bros. 

G,  Fencing  & R el.  Items 

9/29/70 

210  Cal, 

10/26/70 

Poor 

32 

Big  Horn  Co„  Line-W, 

$1,344,047, 16 

Days 

I 90-8  (65)465  U-2  0,022 

Riklin  Const,  & 

Structures 

10/28/70 

135  CaL 

NOT  STARTED 

Big  Horn  Co.  Line-W, 

PhilR,  Blessinger 

Days 

$135,039.07 

I 90-8  (66)455  6,012 

Hilde  Const, 

Surfacing 

6/25/70 

180  Cal, 

9/15/70 

Poor 

59 

Pinehili-Pryor  Creek 

$863,419.50 

Days 

1 90-8  (67)461  U-l  & 

Hilde  Const, 

Agg,  Surf,  & PMBS 

2/23/71 

120  Cal. 

NOT  STARTED 

I 90-8  (67)461  U-2  10.282 

$1,471,959.28 

Days 

Big  Horn  Co,  Line-W, 

(East  & West  Sections) 

MG  90-9  (26)471  U-l  & 

Wm.  Collins  & Sons 

G & Rel,  Items  & Erosion 

11/24/70 

210  CaL 

3/9/71 

Fair 

40 

7 

I 90-8  (55)455  U-5  13.063 

& Tennefos  Const. 

Cont,  Diversion  Dam 

Days 

Big  Horn  Co,  Line-E.  & 

$2,027, 138,  11 

Pinehili-Pryor  Creek 

I-IG  90-9  (26)471  U-2  0.096 

M.  Morrin  & Sons 

Structures 

12/15/70 

280  Cal, 

2/23/71 

Poor 

5 

1 

Big  Horn  Co.  Line-E. 

$760,889,05 

Days 

I-IG  90-9  (26)471U-3  13.064 

Empire  Sand  & Gravel  Agg,  Surf,  & PMBS 

1/26/71 

120  Cal. 

NOT  STARTED 

Big  Horn  Co.  Lme-E. 

& Wm,  Collins  & Sons 

Days 

$2,606,851,98 

I 90-9  (29)509 

Yellowstone  Elec. 

Lighting 

11  M/70 

7/1/71 

NOT  STARTED 

Custer  Battlefield  Inter. 

$30,675.40 

I-IG  90-9  (31)489  11.116 

Empire  Sand  & Gravel  Agg,  Surf, , PMBS  & 

4/29/70 

240  CaL 

5/19/70 

Poor 

15 

41 

Hardin -W  & Dunmore-W. 

& WmCollins  & Sons 

Sign 

Days 

$1,576,513,89 


. 


. 


MONTH CONSTRUCTION  REPORT  - 4/30/71 
Division  51-30  - Billings  (cont* d ) 


I 90-9  (32)501 
Hardin-So. 

5,071 

Wm. Collins  & Sons 
& Empire  Sand  & 
Gravel 

$1, 048, 004,  09 

G,Agg.  Surf. , PMBS,  Jr. 
Gr.  Separation,  Signing 
& Seeding 

8/10/70 

180  Cal. 
Days 

8/31/70 

Fair 

22 

40 

F 107  (16)  & 7.014 

F 258  (15)  U-l 

Bridger- Laurel  & Wyo. 

Line  - Bridger 

Francis  M,  Tindall 
$1,287,649.65 

G.Agg,  Surf,  ,PMB,  PMBS 
& Signing 

7/30/70 

240  Cal. 
Days 

10/9/70 

Good 

48 

18 

S 132  (6) 

Billings -So. 

1.692 

Sletten  Const, 
$1,601,063.25 

G.Agg,  Surf, , PMBS  & 
Structures 

10/26/70 

425  Cal. 
Days 

11/18/70 

Fair 

14 

22 

S 192  (1)  U -90 

King  Ave,  Rd,  -W, 

0,293 

Cop  Const. 

$118,484, 16 

G.Agg.  Surf,  .PMBS  & 
Cone,  Box  Civ. 

6/23/70 

60  Cal, 
Days 

8/13/70 

Poor 

2 

62 

F 258  (15)  U-2 

Wyo,  Line- Bridger 

— 

W,P,  Roscoe 
$301, 142. 11 

2 Bridges 

7/20/70 

180  Cal, 
Days 

8/24/70 

Fc.jr 

9 

67 

S 260  (11)  L 041 

Lodge  Grass-St,  Xavier 

Willis  & Lewis 
$104,857.39 

G.Agg,  Surf.  ,R MBS  & 

Seal  Coating 

3/24/70 

120  Cal. 
Days 

5/6/70 

" - 

91 

F 9999  (11) 

US  #212  & 310 

73,0 

R.C,  Schmoil 
$65,477,85 

Signing,  Flashers  & 
Lighting 

8/27/70 

100  Cal, 
Days 

10/14/70 

_ ~ 

~ - 

97 

F 9999  (44) 

Billings  Area 

81. 1 

Yellowstone  Elec, 
$409,533.47 

Signing  & Signals 

1/29/70 

250  Cal. 
Days 

4/20/70 

COMP, 

4/19/71 

SMP  0299-70 

Various 

Empire  Sand  & 
Gravel 

$25,840,00 

Crush  & Stockpile 

12/14/70 

45  CaL 
Days 

1/7/71 

50 

Division  52-30  - Miles  City 


I 94-3  (23)105  U-l  8,247 

Barton  Contracting 

G.Agg.  Surf. , PMBS  4/24/69 

300  Cal, 

6/2/69  Fair 

4 

98 

Rosebud-E, 

$2,297,823,61 

Signing  & Structures 

Days 

I-IG  94-3  (24)83  U-l  7.  003 

Hilde  Const, 

G.Agg,  Surf,  PMBS  & 8/27/70 

300  CaL 

i i/4/70 

5 

I 

Forsyth-W, 

$1,393,024.56 

Signing 

Days 

I-IG  94-3  (24)83  U-2  0. 120 

Cop  Construction 

2 Bridges  3/30/71 

230  Cal, 

4/19/71 

5 

2 

Forsyth-W, 

$383,616,56 

Days 

I 94-3  (26)95  U-l  8.850 

Hilde  Const. 

G,  Agg,  Surf, , PMBS,  Sign,  7/23/69 

350  Cal. 

8/20/69 

-- 

97 

Rosebud -W. 

$2, 490, 623. 50 

Seed  & Dual  Weigh  Sta, 

Days 

I 94-3  (26)95  U-2 

Fred  Strandberg  & 

Structures  9/17/69 

270  CaL 

10/12/69 

— 

97 

Rosebud -W, 

Miles  Const, 

Days 

$563,146.53 


MONTH L,  JONSTRUCTION  REPORT  - 4/30/71 
Division  42  - 30  - Miles  City  (cont'd) 


I 94-3  (26)95  U-3  8 906 

Rosebud  -W, 

I 94-4  (25)153  U-l  8.859 
Prairie  Co*.  Line-W„ 

I 94-4  (25)153  U-2  8,850 

Prairie  Co.  Line-W 

S 252  (3)  U-l  7.976 

Rosebud -So. 

S 252  (3)  U-2 
Rosebud-So, 

S 460  (4)  10.204 

Belle  Creek  Access  Rd. 

F 9999  (12)  126.6 

US  #10.  12  & 312  & 

State  Hwy.  #22  


Division  53-30  - Lewistown 

S 42  (11)  6.309 

Jordon-NW 

S 92  (4)  5.319 

Hobson-SW 

F 235  (36)  U-l  9,051 

Arming  ton  - Lewistown 

F 235  (36)  U-2  0.073 

Armington-  Lewistown 

F 9999  (33)  162.0 

US  Hwys  #87  & 191 
& Mont.  Hwys.  #19  & 200 


Pipestone  Const. 
$62,013.04 
Zook  Bros. 
$2,274,356.  74 
Granite  Const. 
$69,476.  13 
Northern  Improve. 
$694,867.52 
Fred  Strandberg 
$118, 783, 86 
Harris  -C  la  son  & 

& K.  Harris 
$722,789.37 
Miles  City  Elec, 
$102,596.00 


Francis  M.  Tindall 
$267,262. 85 
Lewis  Const. 
$254,748.40 
Maronick  Const. 
$941,336.  80 
Walter  Mackin  & Sons 
$238,  793,31 
George  Rakes,  Inc. 
$36, 500. 40 


F enc ing 

G & Rel.  Items 

Fencing 

G,  Agg.  Surf. , PMBS 
2 Bridges 
G & Agg.  Surf, 

Signing 


PMB  Overlay 
G & PMB 

G » Agg . Surf. , PMBS  & 
Signing 
2 Structures 

Signing 


7/23/69 

30  Cal. 
Days 

9/3/69 

Fair 

5 

1/29/70 

300  Cal. 

Days 

3/31/70 

Fair 

36 

1/29/70 

30  Cal, 
Days 

5/6/70 

Good 

3 

6/23/70 

225  Cal. 
Days 

8/18/70 

Fair 

37 

6/23/70 

200  Cal. 
Days 

10/26/70 

Fair 

8 

12/14/70 

210  Cal. 

Days 

3/8/71 

1.1/21/69 

100  Cal. 

4/2/70 

COMP, 

4/13/71 

Days 


7/28/70 

150  Cal. 
Days 

10/8/70 

12/16/69 

180  Cal. 
Days 

5/18/70 

Winter  Suspend 
10/21/70 

5/28/70 

260  Cal. 
Days 

7/13/70 

Winter  Suspend 
11/11/70 

5/28/70 

240  Cal. 
Days 

7/23/70 

Good  12 

10/28/70 

180  Cal. 
Days 

NOT  STARTED 

84 

94 

95 

66 

57 

1 

5 

87 

41 

75 


— 


-3 
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MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 
MONTANA 


May  1,  1971 


% Work  Completed  Percent 


Pro  iect 

Location 

Length 

Type 

Work 

and  Estimated 
Completion  Date 

Time 

Used 

Contractor  and 

Contract  Anount 

FHP  61-1(1) 

Begins  approximately  8 miles  north 
easterly  of  Columbia  Falls  and  extends 

2.7  miles  northerly  on  the  North  Fork 
of  the  Flathead  River  Highway. 

2.  733 

Grading,  Base, 
Bituminous  Sur- 
face Treatment 

55 

Oct.  1971 

56 

Winter 

Suspension 

URECO,  Inc. 

$465,181.50 

A-AD  15(1) 

Unit  1 

Begins  approximately  20  miles  to  the 
north  and  easterly  of  Conrad  and  7 
miles  east  of  Ledger 

16. 102 

Grading , 
BPMS 

Base, 

91 

Dec.  1970 

Winter 

Suspension 

12/16/70 

R.  J.  Studer  & Sons 
$1,543,407.00 

A-AD  15(1) 

Unit  2 

Begins  approximately  9 miles  east  of 
Conrad  and  extends  north  and  east. 

15.159 

Grading, 

BPMS 

Base 

78 

June  1971 

87 

_ Winter 
Suspension 
12/3/70 

Nilson-Smith  Construction  Co. 
$1,447,947.00 

FHP  61-1(2)  & 
FL  61(1) 

Begins  approximately  0.5  miles  north 
from  Columbia  Falls  and  extends 
northerly. 

7.702 

Grading, 

PMS 

Base 

15 

Aug.  1972 

12 

URECO,  Inc. 

$1,514,510.00 

FHP  43-1(3)  & 

F 217(22) 

Begins  approximately  0.5  miles  north- 
westerly of  Gardiner  and  extends 
northwester ly 

4.308 

Grading , 
PMS 

Base 

19 

Sept. 1971 

15 

R.  J.  Studer  & Sons 
$592,683.37 

A-AD  15(2) 

Begins  at  Conrad  and  extends  east 

8.9  miles. 

8.912 

Grading,  Base, 
PMS,  Structure 

0 

9 

McIntyre  Const.  Co.  & S.  Birch 
$1,890,592.00 

, 


STATE  HIGHWAY  COMMISSION 
CONSTRUCTION  DIVISION 


MONTHLY  CONSTRUCTION  REPORT 

Month  Ending  - May  31,  1971 0CUL*?7i>3W_  uJf 


Project  Number 
& Location 

Mileage 

Contractor 
& Bid  Price 

Type  of  Work 

Contract 

Awarded 

Date 

Comp, 

Work 

Began 

Pro- 

gress 

Men 

Empl, 

/o 

CompL 

DISTRICT  ONE  - MISSOULA 

Division  11-30  - Missoula 

S OOOS  (19) 

69,  1 

Skinner  Enterprises 

Signing 

9/25/70 

120  Cal 

3/29/71 

COMPLETED  5/26/71 

Sec,  Hwys.  203,  268,  269 

$46,236, 13 

Days 

372,  377,  367,  373, 

501 

473  & 490 

S OOOS  (20) 

12,8 

Skinner  Enterprises 

Signing 

10/26/70 

120  Cal 

3/29/71 

Good 

3 

99 

Sec,  RteSo  #257,  461 

$8,771,07 

Days 

& 520 

1 90 -T  (48)0  U-l 

4,245 

Goodfellow  Bros, 

G,  Agg,  Surf, , PMB 

9/30/70 

330  Cal 

11/4/70 

Fair 

23 

0 

Lookout  Pass-E, 

$4,008,513,17 

Base 

I 90-1  (48)0  U-2 

--- 

Mahnomen  Pile  D&E 

Structures 

9/30/70 

6/30/72 

3/19/71 

Good 

7 

10 

Lookout  Pass-E, 

$454,854,92 

I IG  90-1  (49)4  U -l 

6,708 

Goodfellow  Bros, 

C,  Agg,  Surf, , PMB  & 

12/1/70 

350  Cai 

3/30/71 

Fair 

10 

0 

Sa  Itese-W, 

$4, 607, 542,  80 

Structures 

Days 

TIC  90=1  (49)4  U-2 

--- 

Waddell  Const, 

Structures 

12/1/70 

360  Cai 

3/15/71 

Fair 

10 

10 

Sa  Itese-W, 

$563,  940.  80 

Days 

MG  90  = 1 (49)4  U = 3 

--- 

Max  J.  Kuney  Co, 

4 Lane  Structure 

2/23/71 

300  Cal 

4/19/71 

Cood 

10 

9 

Sa  Itese-  W, 

$536, 022, 15 

Days 

I 90=1  (68)22 

12, 727 

Inland  Asphalt  Co, 

Surf.  Prep, , PMS  & 

4/27/71 

200  Cai 

NOT  STARTED 

Camel's  Hump  Detour 

$416, 614, 45 

Signing 

Days 

I 90  1 (76)4 

Federal  Const,  Co, 

Dual  Rest  Area 

5/26/71 

210  Cal 

NOT  STARTED 

Sa  Itese-W, 

$125,475,75 

Days 

I 90-2  (32)120  U-l 

8,908 

Washington  Const, 

G,  Agg,  Surf, , PMB  PMBS  12/16/69 

360  Cal 

1/12/70 

Fair 

32 

60 

Clinton- E & W 

$4, 235, 063, 09 

Signing,  Seeding,  Comf, 

Days 

Sta,  & Forest  Serv,  Rd, 

1 90-2  (32)120  U-2 

--- 

Mahnomen  Pile  D&E 

3 Structures 

12/1/69 

300  Cal 

3/16/70 

Fair 

6 

81 

Clinton- E & W 

& Huckaba  Const, 

Days 

$451,512,03 

1 90-2  (32)120  U 3 

8,  908 

Fred  Strandberg 

Fencing 

12/2/69 

30  Cal 

3/27/70 

= „ 

21 

Clinton-  E & W 

$08, 784  20 

Days 

MONTHS  k CONSTRUCTION  REPORT  5/31/71 
Division  il-30  - Missoula  (Cont'd) 


I 90-2  (33)129  U-T  6,474 

& I 90-3  (15)132  U-l 

Washington  Const, 

$3, 241, 826, 29 

G Agg,  Surf, , PMB  Sign 
& Dual  Overpass 

7/1/69 

400  Cal 
Days 

8/4/69 

- . 

11 

76 

Beavertail  - E & W 

I 90-2  (33)129  U-2  6,474 

& I 90-3  (15)132  U-2 

Granite  Const, 
$42,748,90 

Fencing 

7/1/69 

30  Cal 
Days 

9/23/69 

— 

6 

Beavertail  - E & W 

I 90-2  (35)  U-l  10,170 

Frenchtown-E  & W 

Peter  Kiewit  Sons’ 
$4,185,224,50 

G,  Agg,  Surf,  ,Cem,  Trrd 
Base,  PC  Cone,  Pav,  PMBS 
Signing  & Dual  Weigh  Sta 

11/21/69 

400  Cal 
Days 

12/12/69 

Fair 

30 

61 

I 90-2  (35)85  U-2  10,170 

Frenchtown-E  & W 

Pipestone  Const, 
$96,276,69 

Fencing 

11/21/69 

30  Cal 
Days 

3/19/70 

- - 

52 

I 90-2  (47)85 

Frenchtown-E  & W 

Mahnomen  Pile  D&E 
& Huckaba  Const, 
$249,381,80 

2 Structures 

11/21/69 

260  Cal 
Days 

3/9/70 

Good 

11 

98 

I 90-2  (47)85  U-2  0,015 

Frenchtown-E  & W 

Feldman -Murphy 
$97,171,19 

Dual  Overpass 

7/29/70 

120  Cal 
Days 

11/10/70 

Good 

5 

95 

I 90-2  (49)97 

DeSmet  & Bonner  Inters, 

Rainbow  Electric 
$69,753,60 

Lighting 

8/27/70 

5/15/71 

2/22/71 

Good 

3 

66 

I 90-3  (13)143  U-3  7,580 

Bearmouth  E 

Clair  Boulet  Const, 
$42,851,50 

Fencing 

5/29/68 

30  Cal 
Days 

7/29/68 

Fair 

6 

80 

1 90-3  (31)135  15,191 

Bearmouth  E & W 

Nelson  Landscape 
$23,456,24 

Seeding 

8/27/70 

90  Cal 
Days 

10/27/70 

COMP, 

5/1-6/71 

U 215  (20)  & S 224  (13) 
Florence  & Ms  la,  1,  168 

& Reserve  St,  -W,  of  Msla 

M & S Const, 
$599,745,81 

G,  Agg,  Surf, , PMBS  & 
Curbs 

1/29/70 

260  Cal 
Days 

3/5/70 

95 

Division  12-30  - Kalispell 


S 38  (7)  U-9Q 

0,  015 

Mahnomen  Pile  D&E 

1 Bridge  & Approaches 

5/4/70 

210  Cal 

7/15/70 

87 

Noxon-Troy 

& Huckaba  Const, 
$108,035,  86 

Days 

F 100  (11)  U-  90 

0,  240 

Washington  Const, 

G,  Agg,  Surf, , R MBS 

12/16/69 

90  Cal 

7/7/70 

94 

Columbia  Falls -Whitefish 

$149,386  04 

Signing  & Flasher  Lighr 

Days 

F 118  (11)  & 

3,  896 

Holland  Const, 

G,  Agg,  Surf, , PMBS, 

7/23/69 

330  Cal 

9/4/69 

Winter  Suspend  97 

F 250  (8) 

$ t ; 769, 642, 90 

Signing,  & Signs,  Lighting 

Days 

11/15/70 

Libby -Rexford  via  Calif, 

A vc,  & Troy- Libby 

S 157  (5) 

4,  771 

Kraling  & Nelson 

G,  Agg,  Surf  , , PMBS  & 

1/25/71 

180  Cat 

2/22/71 

Poor  --  24 

Kali  spel  t - Lupfer 

$537,  472,01 

Cover 

Da  y s 

MONTHLY  CONSTRUC riQN  REPORT  5/31/71  > 

Division  12-30  - Kali  spell  (Cont  d) 


S 221  (5)  3,482 

Thompson  Falls -W, 

Washington  Const, 
$683,668,99 

G & Crush,  Base  Surf, 

6/23/70 

200  Cal 
Days 

7/30/70 

Winter  Susp„ 
12/1/70 

16 

F 9999  (28)  123,0 

US  #2  & 93  & Mont  #37 

Frank  Gurney,  Inc, 
$101,681,95 

Signing  & Flashers 

1/26/71 

120  Cal 
Days 

3/23/71 

Good 

2 

40 

SMP  1899-70 

Various 

Kraling  & Nelson 
$136,585,00 

Crush  & Stockpile 

11/23/70 

45  Cal 
Days 

1/27/71 

Good 

12 

62 

DISTRICT  TWO  - BUTTE 
Division  21-30  - Butte 


S 2 (20) 

8,277 

M & S Const, 

Agg,  Surf,  & PMBS 

7/28/70 

150  Cal 

9/22/70 

Fair 

10 

32 

Helena-Flesher  Pass- 

$484, 831, 81 

Days 

Lincoln 

S 9 (1)  U-90  & 

6,000 

Schultz  & Lindsay 

PL  Mix  Bit,  Overlay 

7/28/70 

90  Cal 

10/6/70 

-- 

-- 

99 

S 167  (5)  U-90 

$264,  708,76 

Days 

Boulder- Cardwell  & Cardwell 

-SE 

I 15-1  (29)64  U-l 

10,437 

Hiide  Const, 

G & ReL  Items 

4/29/70 

250  Cat 

5/20/70 

Good 

7 

99 

Dillon -Apex 

$1,006,377,65 

Days 

I 15-1  (29)64  U-2 

0,032 

E,  F,  Matelich 

3 Structures 

4/29/70 

250  Cal 

6/22/70 

Fair 

12 

67 

Dillon -Apex 

$480,735,04 

Days 

I 15-1  (29)64  U-3 

10,437 

Hoyland  Const,  & 

Fencing 

4/29/70 

30  Cal 

5/13/70 

-- 

-- 

91 

Dillon -Apex 

P & R Const,  $50,895, 

20 

Days 

I 15-1  (30)75  U-l 

10, 192 

Hiide  Const,  Co, 

Grading  & Fencing 

5/26/71 

275  Cal 

NOT  STARTED 

Apex  Browns  Bridge 

$3, 161, 029,  27 

Days 

I 15-1  (30)75  U-2 

Cop  Construction  Co, 

Structures 

5/26/71 

240  Cal 

NOT  STARTED 

Apex-Browns  Bridge 

$289,  747,07 

Days 

I 15-1  (42)23  U-l 

15,  244 

S,  Birch,  Inc. 

G,  Agg,  Surf, , Bit,  Stab, 

7/2/69 

400  Cal 

7/21/69 

Fair 

37 

87 

Deli -Red  rock 

$4,385,992,31 

Base,  PMBS,  Seed,  &Sign 

Days 

1 15-1  (42)23  U-3 

15. 244 

Hildreth  Const 

Fencing 

7/1/69 

30  Cal 

9/25/69 

-- 

84 

Dell  Red  rock 

$80,  668,  50 

Days 

I 15 -1  (47)17  U-l 

5,  558 

McIntyre  Const, 

G,  Agg,  Surf.  & PMBS 

9/29/70 

240  Cal 

10/15/70 

Good 

30 

37 

Lima -Deli 

& S,  Birch,  Inc, 

Days 

$1, 006, 331.64 

1 15-1  (47)17  U-2 

Huckaba  Const. 

Structures 

9/29/70 

150  Cai 

4/15/71 

Fair 

4 

18 

Lima  ■ Dell 

$65,  135,87 

Days 

1 15-3  (22)168  U 1 

5,  397 

Maronick  Const, 

G.  Agg,  Surf,  s,  PMBS 

6/25/69 

300  Cai 

7/28/69 

7 

99 

Jefferson  City-N  & S 

$1,992,393.65 

Signing  & Structures 

Days 

' 


MONTH I»  CONSTRUCTION  REPORT  - 5/31/71 
Division  21-30  - Butte  (Coni  d) 


1 15-3  (22)168  U-2 

5,397 

Watters  Const, 

Fencing 

6/25/69 

30  Cat 

9/3/69 

COMPLETED 

Jefferson  City-N  & S 

$43,329,86 

Days 

5/25/71 

1 15 "4  (43)185 

--- 

Midland  Electric 

Lighting 

9/4/70 

5/15/71 

10/8/70 

99 

Cedar  St,  Interchange 

$23,560,72 

I 15-4  (44)202 

6, 133 

Washington  Const, 

Gr, , Agg,  Surf, , PMBS 

4/27/71 

240  Cat 

NOT  STARTED 

Helena  Hili-Sieben  Inter  ch. 

$1, 234, 500, 72 

Days 

F 43  (20)  U-90 

0,  398 

Cocanougher  Const, 

G,  > Agg  Surf,,  RMBS 

3/24/70 

180  Ca  t 

4/6/70 

87 

Wisdom-Divide 

$237, 479, 08 

& 2 Structures 

Days 

F 77  (19) 

8,303 

Maronick  Const, 

Gr,  , Agg,  Surf,  , PMBS 

4/27/71 

165  Cal 

5/24/71 

Fair  3 0 

T own  send  - Helena 

$1,078,  793, 46 

& Signing 

Days 

I 90-  3 (23)166  U-l 

5,995 

Crick  Co, 

Gr , , Agg,  Surf, , PMS, 

6/1/71 

330  Cal 

NOT  STARTED 

Gold  Creek -East 

$4,200,820,  27 

F enc trig , Signing,  Dual 
Rest  Area  & Structure 

Days 

I 90-3  (23)166  U-2 

Riklin  Const,  Co,  & 

Structures 

5/26/71 

300  Cal 

NOT  STARTED 

Gold  Creek-East 

Phil  R,  Blessinger 
$533,222,49 

Days 

I 90-3  (29)189  & 

--- 

Rainbow  Electric 

Lighting 

9/4/70 

5/15/71 

4/8/71 

Good  4 96 

I 90-4  (23)207 

$42,641,80 

Deer  Lodge  So,  & Oppor,  Inters, 

F 401  (1)  U-90 

0,568 

A & B Const, 

Storm  Drains,  PMB 

8/25/70 

60  Cal 

9/14/70 

44 

Mont,  Ave,  -Helena 

$162,036, 10 

Overlay  & Striping 

Days 

F 9999  (19)  U-2  & 

10,2 

Western  Sign 

Signing  & Traf,  Signals 

1/29/70 

250  Cal 

5/4/70 

99 

S 379  (5) 

Butte  Streets 

$304,675, 31 

Days 

SMP  0199-71 

--- 

Clark  Bros, 

Crush  & Stockpile 

2/22/71 

60  Cal 

3/22/71 

Good  9 35 

Various 

$73,797,50 

Days 

Division  22-30  - Bozeman 


I-IG  90-6  (23)304  U-l, 

F 44  (1)  & F 222  (18)  4,574 
Bozeman-N,  Side  E, 

Belgrade -Bozeman  & 

Bozeman -E, 

Holland  Const,  & 
Foiey  Bros, 
$2,314,866, 16 

G,  Agg,  Surf,  , PMBS  & 3/28/69 

Rel,  Items,  Struct,  &Clvs, 

325  Cal 
Days 

5/18/69 

93 

I-IG  90-6  (23)304  U-2  4,716 
Bozeman-N,  Side  E, 

Joseph  Yurek 
$42,277,90 

Fencing  3/28/69 

30  Cal 
Days 

5/7/69 

-- 

85 

I-IG  90  6 (24)306 

Bozeman  N Side  E, 

Haggerty  Messmer 
$672,471, 74 

Structures  3/28/69 

320  Cal 
Da  y s 

4/21/69 

Poor  3 

95 

' 


- 

MONTH1#,  CONSTRUCTION  REPORT  5/3.1/71 
Division^  £2 -30  - Bozeman  (Cont'd) 


I 90-6  (27)305  5,486 

Holland  Const,  & 

Agg.  Surf, , PMBS,  Light 

9/27/69 

180  Cal 

4/15/70 

Good 

50 

Bozeman-No  Side-E, 

Foley  Bros 
$839*472,21 

Days 

I 90-6  (28)276 

Rainbow  Electric 

Lighting 

11/24/70 

7/1/71 

2/8/71 

2 

4 

Three  Forks*  Belgrade  & 
Manhattan  Inters. 

$61, 713. 20 

1 90-7  (24)374  U-l  & 13,  701 

Washington  Const. 

G.  Agg.  Surf. , PMBS 

9/15/70 

400  Cal 

10/20/70 

Good 

89 

35 

I 90-8  (62)388 

$5,  079, 801, 40 

Signing,  Seeding  & Lighting 

Days 

Greycliff-E„  & Reedpoint-W 

I 90-7  (24)374  U-2  0,138 

M.  Morrin  & Son 

6 Structures 

9/15/70 

320  Cal 

10/7/70 

Good 

22 

40 

Greycliff-E. 

$667,463. 83 

Days 

I 90-7  (24)374  U-3  13,048 

Williams  Const, 

Fencing 

9/15/70 

30  Cal 

10/15/70 

Fair 

5 

31 

Greycliff-E„ 

$78*067,30 

Days 

I 90-7  (27)327  U-l  --- 

C.  P.  Electric 

Lighting 

8/27/70 

5/15/71 

10/1/70 

COMP, 

5/10/71 

Livmgston-So.  , E.,  W.,  & 
Mission  Inters. 

$71,  868.56 

F 244  (17)  2,992 

Maronick  Const, 

G,  Agg,  Surf,  & PMBS 

8/27/70 

180  Cal 

10/5/70 

Good 

35 

62 

Raynolds  Pass- Ennis 

$674,965,75 

Days 

S 273  (6),  S 446  (3)  6.708 

Schultz  & Lindsay 

G,  Agg,  Surf,  , PMBS 

7/28/70 

210  Cal 

8/18/70 

Fair 

15 

55 

& S 443  (1)  U-90 

Pray  Siding- Mill  Creek, 
Livingston- SW  & Chico -No, 

$834,601, 55 

Signing  & 2 Bridges 

Days 

DISTRICT  THREE  - GREAT  FALLS 

Division  31-30  - Great  Falls 

1 15-4  (33)229  U-l  & 1.537 

Schultz  & Lindsay 

G & Rel,  Items 

8/25/69 

150  Cal 

9/22/69 

_ 

98 

I 15-5  (35)230  U-5 

Dearborn  River-N  & Cascade 

$465,408,96 

Days 

Co.  Line -No 

I 15-4  (33)  229  U-2  1.011 

Clair  Boulet  Const, 

Fencing 

8/25/69 

30  Cal 

7/22/70 

0 

Dearborn  Riber-N, 

$7,362,00 

Day  s 

I 25-4  (33)  229  U-3  & 

Schultz  & Lindsay 

Agg,  Surf, , PMBS,  Lndsc; 

p 10/23/69 

350  Cal 

11/5/69 

Poor 

13 

58 

I 15-5  (35)230  U-l  4.310 
Dearborn  River  - N & 

$2,095,448,20 

& 2 Comf,  Stas.  & Rel 

Items 

Day  s 

Cascade  Co.  Line  N. 

I-IG  15-4  (39)  2 29 

Cop  Const. 

Dual  Bridge 

5/29/69 

475  Cal 

7/22/69 

Fair 

16 

86 

Dearborn  River-N. 

$2,257,619.32 

Days 

* 


MONTH  L* 1/ CONSTRUCTION  REPORT  - 5/31/71 

Division  31-30  - Great  Falls  (Corn'd) 

I 15-4  (46)222  U-2  0,  551 

Zook  Bros, 

G.  Agg  Surf, , PMBS  & 

Craig  Slide 

$918,274.51 

Fencing 

I 15=5  (35)230  U-3 

Sletten  Const, 

Dual  Bridge 

Cascade  Co,  Line -N. 

$1,436, 120, 16 

I 15=5  (35)230  U-4  3,299 

Pipestone  Const, 

Fencing 

Cascade  Co,  Line-N. 

$24,691.24 

I 15-5  (43)230 

Mahnomen  Pile  D&E 

Dual  Bridge 

Cascade  Co,  Line-N. 

$1,216,218.82 

I 15-6  (17)291  U-l  7,752 

McIntyre  Const,  Co 

Gr„ , Agg.  Surf.  PMB, 

Power  No,  & So, 

& S„  Birch 
$2,958,442. 19 

PMS,  Fencing,  Signing 

I 15-6  (17)291  U-2 

Cop  Construction 

Structures 

Power  No.  & So. 

$311,731,24 

F 149  (D)  U-90  & 6.845 

M & S Const, 

PMB  Overlay 

F 244  (99)  U-90 

Gt,  Falls-Ft.  Benton  & 

$200,922,49 

Central  Ave.  W.  -Gt,  Falls 

F 149  (24)  U-2,  3.092 

Nelson  Landscape 

Seeding 

U 278  (7)  U-2,  U 395  (10) 

U-2  & US  382  (1)  U-2 

$5,896. 90 

Gt,  Falls  Ft.  Benton,  W.  Bank  Mo, 

River,  15th  & Mont.  & Black 
Eagle -Volta  Dam 

S 198  (3),  S 348  (11)  17.420 

Richardson  Const, 

G & PMBS 

& S 348  (11)  U-90 

$1,207,301,14 

Belt-Highwood  & Gt,  Falls -Highwood 

F 277  (8) 

Cascade  Electric 

Traf.  Corn,  Devices 

10th  Ave,  So,  -Gt,  Falls 

$87,786.54 

Division  32-30  - Havre 


S 12  (16) 


7.868  Richardson  Const. 


Harlem-Turner-  Can.  Line  $438, 006, 2 7 
1 15-7  (12)331  U-l  11.  390  S.  Birch,  Inc. 
& S 357  (10)  $1,  088,  789,  94 

Valier  jet,  N & S & Valier  H, 

I 15- 7 (12)331  U-2  0,013  Waiters  Con  4:, 

Valier  Jet.,  -N  & S $364,  178.  21 


G,  GS„  PMB.  Seal,  Cover 
& Signing 
G & ReL  Items 


3 Structures 


M 


11/27/70 

140  Cat 
Days 

12/14/70 

Fair 

38 

63 

4/24/69 

360  Cal 
Days 

5/9/69 

Poor 

10 

99 

11/21/69 

30  Cal 
Days 

3/18/70 

“ “ 

“ — 

55 

7/23/69 

370  Cal 
Days 

8/26/69 

80 

5/26/71 

300  Cal 

NOT  STARTED 

Days 

5/26/71 

240  Cal 

NOT  STARTED 

Days 

5/26/70 

90  Cal 
Days 

7/20/70 

85 

11/24/70 

5/15/71 

5/8/71 

cL 

O 

U 

5/11/71 

3/24/70 

210  Cal 
Days 

7/7/70 

Fair  50 

56 

12/8/70 

7/1/71 

3/9/71 

Fair 

48 

2/22/71 

2/25/70 

160  Cal 
Days 

300  Cal 
Dayo 

5/3/71 

4/6/70 

Fair  11  9 

Winter  Shutdown68 
11/19/70 

2/25/70 

270  Cal 
Days 

5/19/70 

Fair  13 

83 

/ 

- 

■i 

. 

. 

V 

MONTHLY  CONSTRUCTION  REPORT  - 5/33  /7i 
Division  32-30  - Havre  (Cont'd) 


1 15-7  (12)331  U 3 

11,070 

R,  C,  Schmoil 

Fencing 

2/25/70 

30  Cal 

4/6/70 

-- 

75 

Vaiier  jet,  -N  & S 

$59, 739, 80 

Days 

MG  15-7  (13)323  U 

1 & 

Zook  Bros, 

G,Rel,  Items  & Struct, 

7/29/70 

350  Cal 

9/3/70 

Fair 

16  29 

F 211  (15)  * 

9,  641 

$3,279,333.49 

Days 

Conrad -N  & S & Vaughn-Conrad 

MG  15-7  (13)323  U- 

2 

O & K Const. 

Fencing 

7/29/70 

30  Cal 

10/8/70 

Fair 

3 35 

Conrad-N  & S 

8,  991 

$45, 591, 02 

Days 

MG  15-7  (13)323  U- 

3 

Sletten  Const. 

Structures 

11/24/70 

180  Cal 

1/27/71 

Good 

5.1 

Conrad  - N & S 

$282,842,47 

Days 

I 15-7  (14)331  & 

11,390 

Peter  Kiewit  Sons' 

AggSurf. , PMBS  & 

3/30/71 

120  Cal 

5/12/71 

Fair 

12  0 

S 357  (11) 

$3,  125,674.20 

Signing 

Days 

Vaiier  Jet,  -N  & S & Vaiier  E, 

MG  15-7  (15)323  & 

9,  641 

Zook  Bros. 

Agg,  Surf, , PMBS  & 

3/30/71 

90  Cal 

NOT  STARTED 

RF  211  (16) 

$2,657,940,69 

Signing 

Days 

Conrad -N  & S & Vaughn-Conrad 

I 15-8  (17)369  U-l 

9,216 

Nilson-Smith  Const, 

G,  Agg.  Surf. , PMBS 

1 1/21/69 

330  Cat 

4/14/70 

Good 

39  69 

Sunburst  - So, 

$2,230,525,98 

Sign  & Structs. 

Days 

1 15-8(17)369  U-2 

9.216 

Pipestone  Const, 

Fencing 

11/21/69 

30  Cal 

NOT  STARTED 

Sunburst  - So, 

$58,711.99 

Days 

I 15-8  (23)352 

--- 

Rambow  Electric 

Lighting 

8/27/70 

5/15/71 

11/17/70 

Fair 

34 

Shelby  Interchange 

$32,364.20 

1 15  8 (27)369 

9.216 

Nilson-Smith  Const, 

Agg,  Surf, , PMBS  & 

6/25/70 

180  Cal 

10/15/70 

Fair 

32  2 

Sunburst  - So, 

$1,389,389.  11 

Signing 

Days 

S OOOS  (31) 

30, 1 

Western  Sign 

Signing 

11/23/70 

60  Cal 

5/7/71 

COMP, 

5/27/71 

Mont,  Sec,  Hwys#223  & 224 

$7,242.75 

Days 

S OOOS  (34) 

15,4 

Kali  spell  Neon  Sign 

Signing 

2/22/71 

60  Cal 

4/21/71 

COMP, 

5/1/71 

Mont,  Sec,  #215 

$3,132.90 

Days 

F 132  (11) 

9,281 

Kraling  & Nelson 

G , Agg,  Surf, , PMB  & 

7/6/70 

210  Cal 

8/12/70 

Poor 

24  25 

Chester -Gildford 

$1,337,  867,07 

PMBS 

Days 

S 219  (9) 

6,217 

Nilson-Smith  Const. 

G,  Agg,  Surf  , , PMB  & 

8/21/69 

200  Car 

9/16/69 

-- 

94 

Big  Sandy  Rud  yard 

$345, 139, 17 

Seal  Coating 

Days 

S 219  (11) 

9,034 

Baltrusch  Const, 

G,  Agg,  Surf, , PMB  & 

11/23/70 

200  Cal 

4/8/71 

Good 

30  14 

big  Sandy  Rud  yard 

$648,369,48 

Signing 

Days 

S 237  (9)  U-l 

5,  101 

Nilson-Smith  Const. 

Gr, , Agg,  Surf, , PMB  & 

5/24/71 

240  Cal 

NOT  STAR  TED 

Oilmont  - East 

$458, 995, 86 

Signing 

Days 

S 237  (9)  U-2 

- -- 

F,  L.  Flynn  Co, 

Structure 

5/24/71 

150  Cal 

NOT  STARTED 

Oi  Imont  - East 

$70, 110,05 

Days 

Si  HTOQM 

‘ 

. 


ir'  fJ 

MONTHLY  CONSTRUCTION  REPORT  - 5/3 1/7.1 


Division  32-30  - Havre  (Cont'd) 

S 339  (20 > 6,  724 

Hilde  Const, 

Gs  Agg,  Surf,  „ PMB,  Seal 

12/14/70 

180  Cal 

3/29/71 

Good 

24  65 

Ft,  Benton -Chester 

$447,401,80 

& Cover  & Signing 

Days 

S 435  (3)  & City  Proj 

R,  J,  S tuder  & Sons 

G.,  Agg,  Surf,  „ PMBS 

9/3/70 

180  Cal 

10/2/70 

Fair 

19  32 

No,  36-69  ' 1,609 

$398P  854,  30  (State  portion) 

Days 

Harlem- W„  & So,  & 

Front  St, 

F 9999  (8)  45,8 

Western  Sign 

Sign,  & Delineation 

1/27/71 

8/15/71 

4/12/71 

Good 

4 76 

US  #2  & 1-15  Bus  Loop 
in  Shelby 

$46, 814,35 

DISTRICT  FOUR  - GLENDIVE 

Division  41-30  - Glendive 

S OOOS  (35)  26,  5 

R,  C,  Schmoll 

Sign,  & Delineation 

3/29/71 

90  Cal 

4/26/71 

COMP 

, 5/18/71 

Mont,  Sec,  #201  & 

Mont,  Sec,  #488 

$17,  103,77 

Days 

F 86  (37)  12,247 

Richardson  Const, 

PMBS  & Bridges 

9/29/70 

240  Cal 

11/9/70 

Fair 

14  10 

Plevna -West 

$875,573,78 

Days 

1 94-4  (29)153,  23,435 

Zook  Bros, 

Agg,  Surf,  p PMBS  & 

6/25/70 

275  Cal 

10/7/70 

Good 

102  32 

I 94-5  (11)166  U-5  & 

$2,326,928,11 

Signing 

Days 

I 94-5  (13)160 

Prairie  Co,  Line-E  & W & 

Terry- W, 


I 94  5 (11)166  U-2 

Terry  - W, 

S let  ten  Const, 

$1, 370, 963,34 

Dual  Structures 

7/1/69 

365  Cal 
Days 

8/14/69 



99 

I 94-  5 (11)166  U-4  8,254 

Terry  - W, 

Gus  M,  Albert 
$1,041,801,99 

Agg,  Surf,  & PMBS 

4/29/70 

250  Ca  l 
Days 

8/28/70 

Fair 

30 

35 

1 94-5  (12)160  U-l  6,  322 

Prairie  Co,  Line-E, 

The  Brezina  Co, 

G & Rel,  Items  & Struct, 

3/26/70 

200  Cal 
Days 

4/8/70 

Poor 

17 

96 

I 94-5  (12)160  U-2  5,711 

Prairie  Co,  Line-E, 

Bitter  Root  Fencing 
$38, ,658, 11 

Fencing 

3/26/70 

30  Cal 
Days 

4/17/70 

“ " 

83 

1 94-6  (24)211 

W,  Giendive,  Sidney  & E 
Glendive  Inters, 

Miles  City  Electric 
$569  834, 60 

Lighting 

11/24/70 

7/1/71 

4/2/71 

Good 

4 

42 

S RS  128  (9)  U-2 
Wibaux-Sidney 

Walter  Mack  in  & Son 
$76,292.35 

Structure 

2/22/71 

150  Cal 
Days 

5/15/71 

Good 

5 

14 

F 315  (15)  U-90  12,052 

Van  Norman  Glasgow 

Schultz  & Lindsay 
$318, 087, 44 

PMB  Overlay 

7/28/70 

90  Cal 
Days 

8/28/70 

— " 

93 

. 


■'  /u  i ::  : 

MONTHLY  CONSTRUCTION  REPORT  - 5/31/71 
Division  41-30  - Glendive  (Coni' d) 


S 359  (11)  5o  175 

Richardson  Const, 

G,  Agg,  Surf, , PMBS  & 

2/24/70 

180  Cal 

3/31/70 

-- 

73 

Ma  r s h - G lend  i ve 

$452,275,47 

Structure 

Days 

F 9999  (42)  104,6 

Western  Sign 

Signing 

9/29/70 

120  Cal 

NOT  STARTED 

US  #12  & Mont,  #7 

$43, 075, 54 

Days 

Division  42-30  - Wolf  Point 

S 8 (14)  4,  730 

Harry  Norgaard 

G,  Bit,  Stab,  Surf,,  PMB 

7/28/70 

210  Cal 

8/14/70 

Fair 

4 

74 

Opheim-Scobey 

$473, 185,61 

& Widen  2 Bridges 

Days 

F 84  (35) 

F„  L,  Flynn  Co, 

Riprap 

6/1/71 

90  Cal 

NOT  STARTED 

Poplar  River-Poplar 

$101, 117, 10 

Days 

RF-F  152  (11)  U-2  0,129 

Mahnomen  Pile  D&E 

Structures 

10/28/70 

7/15/71 

12/3/70 

Fair 

6 

25 

Ha  r le  m - D od  son 

$617,766,07 

F 193  (19)  7,485 

Northern  Improve, 

G,  Agg,  Surf, , PMBS 

9/17/69 

200  Cal 

10/6/69 

-- 

3 

99 

Culbertson -Plentywood 

$857,709,32 

Days 

F 253  (17)  0, 177 

Lloyd  C„  Lockrem 

Upgrading  & PC  Cone, 

12/19/69 

180  Cal 

5/18/70 

-- 

99 

Circle-Wolf  Point  via 

$289,222,50 

Days 

4th  St,  Underpass 

F 9999  (27)  202,  2 

Western  Sign 

Signing  & Delineation 

12/15/70 

6/1/71 

4/14/71 

Good 

4 

62 

US  #2,  State  Hwy,  #5S  13, 

16  & 24 

$71,699,60 

SMP  4399-71 

Ruffier  Const, , L,  S, 

Crush  & Stockpile 

1/25/71 

45  Cal 

4/28/71 

Good 

6 

44 

Various 

Ruffier  & E,  L,  Ruffier 

Days 

$49,912,50 

DISTRICT  FIVE  - BILLINGS 

Division  51-30  - Billings 

S OOOS  (29)  76, 1 

Western  Sign 

Signing  & Delineation 

1/25/71 

90  Cal 

3/16/71 

Fair 

5 

99 

Sec,  Rtes.  #313, 314, 

342,  384,  418  & 463 

$24,989,70 

Days 

I 90-8  (52)396  U-l,  13,  336 

Schultz  & Lindsay 

G,  Agg,  „ Surf, , PMBS  & 

3/26/70 

500  Cal 

4/13/70 

Fair 

120 

66 

I 90-8  (63)406  U-l  & 

F 408  (3) 

Columbus  - E & W & 9th  St, 

$6, 846, 354, 10 

Signing 

Days 

Spu  r - C o lumbu  s 

I 90-8  (52)396  U-2  & 

Riklin  Const, 

6 Structures 

3/26/70 

320  Cal 

5/5/70 

Fair 

n 

79 

1 90  8 (63)4 U6  U -2 

$806  247.4? 

Days 

Columbus  - E & W 


V 

. 

' 


' . 

. 
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MONTHLY  CONSTRUCTION  REPORT  - 5/31/71 
D i vision  51-30  - Biliings  (Cont'd) 


I 90=8  (52)396  U-3  10,302 

& I 90-8  (63)406  TJ  3 

Granite  Const. 
573,300,08 

Fencing 

4/29/70 

30  Cal 
Days 

5/25/70 

Poor 

67 

Columbus-E  & W 

I 90-8  (57)461  U-l  4.095 

Big  Horn  Co,  Line  - W, 

Peter  Kiewit  Sons' 

$ls 093*  248  25 

G & Dual  Overpass 

6/25/70 

200  Cal 
Days 

7/14/70 

Fair 

10 

99 

1 90-8  (57)461  U-2  4,095 

Big  Horn  Co,  Line -W 

Watters  Const, 

$29,  195.00 

Fencing 

6/25/70 

30  Cal 
Days 

7/23/70 

° - 

76 

I 90-8  (60)410  14, 152 

Columbus-Park  City 

Schultz  & Lindsay 
$1,847,394.73 

Agg,  Surf,  & PMBS 

11/21/69 

180  Cal 
Days 

12/9/69 

COMP, 

5/20/71 

I 90-8  (61)436 
Mossmain-Pinehili  Inters. 

Midland  Electric 
$46*  902. 92 

Lighting 

11/24/70 

7/1/71 

3/1/71 

Poor 

83 

I 90-8  (65/465  U-l  6,187 

Big  Horn  Co,  Line-W, 

Wickens  Bros, 

$1, 344, 047. 16 

G,  Fencing  & Rel,  Items 

9/29/70 

210  Cal 
Days 

10/26/70 

Fair 

48 

I 90-8  (65)465  U-2  0,022 

Big  Horn  Co.  Line-W. 

Riklin  Const.  & 
PhilR,  Blessinger 
$135*  039,  07 

Structures 

10/28/70 

135  Cai 
Days 

5/27/71 

0 

I 90-8  (66)455  6,012 

Pinehi  11 -Pryor  Creek 

Hiide  Const, 
$863*419,50 

Surfacing 

6/25/70 

180  Cal 
Days 

9/15/70 

Good 

39 

65 

I 90-8  (67)461  U-l  & 

Big  Horn  Co.  Line-W, 

Hiide  Const, 

Agg,  Surf,  & PMBS 

2/23/71 

120  Cal 
Days 

5/20/71 

- «= 

0 

(East  & West  Sections) 

MG  90-9  (26)471  U-l  & 

I 90-8  (55)455  U-5  13,063 
Big  Horn  Co,  Line-E,  & 

Wm,  Collins  & Sons 
& Tennefos  Const, 
$2*027,138,  11 

G & Rel,  Items  & Eros, 
Cont,  Diversion  Dam 

11/24/70 

210  Cal 
Days 

3/9/71 

Good 

58 

19 

Pinehi  11- Pryor  Creek 

I-IG  90-9  (26)471  U-2  0,096 
Big  Horn  Co,  Line-E, 

I 1C  90-9  <26)471  U-3  13,064 
Big  Horn  Co,  Line-E. 

M.  Morrin  & Sons  Structures 

$760*  889.05 

Empire  Sand  & Gravel  Agg,  Surf,  & PMBS 
& Wm.  Collins  & Sons 
$2,606,  85L  98 

12/15/70 

1/26/71 

280  Cal 
Days 

120  Cal 
Days 

2/23/71  Fair 

NOT  STARTED 

10 

4 

I 90-9  (29)509 

Custer  Battlefield  Inter, 

Yellowstone  Elec. 

$30*  675. 40 

Lighting 

11/24/70 

7/1/71 

5/4/71 

Good 

5 

68 

1-10  90-9  (31)489  11.116 

Hardin- W & D armor e-W. 

Empire  Sand  & Gravel  Agg,  Surf.  * PMBS  & 

& Wm,  Collins  & Sons  signs 
$1,576,513,89 

4/29/70 

240  Cctl 
Day  s 

5/19/70 

Good 

48 

62 

I 90-9  (32)501  5.071 

Wm.  Collins  & Sons 

G*  Agg , Surf, , PMBS.,,  Jr. 

8/10/70 

180  Cax 

8/31/70 

Fair 

20 

52 

Hardin -So,  & Empire  Sand  & Gravel  Days 

$1*  048, 0U4, 09 


; 


. 


$:  MW  rv:,'1 


MONTH  \ CONSTRUCTION  REPORT  - 5/31/71 
Division  51-30  - Billings  (Cont'd) 


F 107  (16)  & 

7,014 

Francis  M,  Tindall 

G , Agg,  Surf, , PMB,  PMbS 

7/30/70 

240  Cal 

10/9/70 

Good  78 

30 

F 258  (15)  U-l 

$1,287, 649, 65 

& Signing 

Days 

Bridger- Laurel  & Wyo, 

Line-Bridger 

S 132  (6) 

I,  692 

Sletten  Const, 

G,  Agg,  Surf, , PMBS  & 

10/26/70 

425  Cat 

11/18/70 

Good  19 

27 

Billings -So, 

$1,601,063,25 

Structures 

Days 

S 192  (I)  U“90 

0,293 

Cop  Const, 

G,  Agg,  Surf, , PMBS  & 

6/23/70 

60  Cal 

8/13/70 

Good 

78 

King  Ave0  Rd,  -W 

$118,484, 16 

Cone,  Box  Civ, 

Days 

F 258  (15)  U-2 

Wo  P,  Roscoe 

2 Bridges 

7/20/70 

180  Cal 

8/24/70 

Good  15 

78 

Wyo„  Tine  Bridger 

$301,142,  11 

Days 

S 260  (11) 

L 041 

Willis  & Lewis 

G,  Agg.  Surf, , RMBS  & 

3/24/70 

.120  Cal 

5/6/70 

-- 

91 

Lodge  Grass-Sr,  Xavier 

$104,857,39 

Seal  Coating 

Days 

F 9999  (11) 

73,0 

R„  C,  Schmoll 

Signing,  Flashers  & 

8/27/70 

100  Cal 

10/14/70 

COMP,  5/11/71 

US  #212  & 310 

$65,477,85 

Lighting 

Days 

SMP  0299=70 

--- 

Empire  Sand  & 

Crush  & Stockpile 

12/14/70 

45  Cal 

1/7/71 

COMP,  5/20/71 

Various 

Gravel 

$25,840,00 

Days 

Division  52-30  - Miles  City 


I 94-3  (23)105  U-l  8,247 

Barton  Contracting 

G,  Agg,  Surf, , PMBS 

4/24/69 

300  Cal 

6/2/69 

COMP,  5/15/71 

Rosebud  - E. 

$2,297,823.61 

Signing  & Structures 

Days 

DIG  94-3  (24)83  U-l  7.003 

Hilde  Const, 

G,  Agg,  Surf,  PMBS  & 

8/27/70 

300  Cal 

11/4/70 

Good  50  13 

Forsyth- W„ 

$1,393,024,56 

Signing 

Days 

I-IG  94=3  (24)83  U-2  0, 120 

Cop  Construction 

2 Bridges 

3/30/71 

230  Ca'l 

4/19/71 

Fair  12  7 

Forsyth-  W, 

$383,616,  56 

Days 

I 94-3  (26)95  U-l  8,850 

Hilde  Const, 

G,  Agg,  Surf, , PMBS, 

7/23/69 

350  Cal 

8/20/09 

Poor  4 97 

Rosebud -W, 

$2,490,623.50 

Sign,  Seed  & Dual  Weigh 
Sta, 

Days 

1 94-3  (26)95  U-2 

Fred  Strandberg  & 

Structures 

9/17/69 

270  Cal 

10/12/69 

97 

Rosebud  - \V 

Miles  Const, 

$563, 146, 53 

Days 

I 94-3  (26)95  U-3  8,906 

Pipestone  Const, 

Fencing 

7/23/69 

30  Cal 

9/3/69 

COMP,  5/15/71 

Rosebud  - W, 

$62,013,04 

Day  S 

I 94-4  (25)153  U-l  8,859 

Zook  Bros, 

G & Re  1,  Items 

1/29/70 

300  Cal 

3/31/70 

Good  30  96 

Prairie  Co  Line  - W, 

$2,274,356,74 

Days 

I 94-4  (25)153  U-2  8,850 

Granite  Const, 

F encing 

1/29/70 

30  Gai 

5/6/70 

Fair  3 98 

Prairie  Co,  Line-W, 

$69,476, 13 

Day  s 

kr 


■ 


. 


■ 

MONTHL.),  bNSTRUCriON  REPORT  - 5/31/71 
Division  52  30  - Miles  City  (Coni  d) 


S 252  (3)  U-i 
Rosebud -So, 
S 252  (3)  U-2 


4 b Northern  Improve, 
$694, 867,  52 
Fred  Strandberg 


Rosebud - So, 

S 460  (4)  ’ 10,204 

Bell  Creek  Access  Rd, 


$118,783,86 
Harris-Clason  & 
K,  Harris 
$722,  789.37 


Division  53-30  - Lewistown 


S 42  (11)  6,309 

jordon-NW 

S 92  (4)  5,319 

Hobson- SW 

F 235  (36)  U-l  9,051 

Armington-  Lewistown 
F 235  (36)  U-2  0,073 

Armington  - Lewistown 
F 9999  (33)  162,0 

US  Hwys.  #87  & 191 
& Mont,  Hwys.  #19  & 200 


Francis  M.  Tindall 
$267, 262, 85 
Lewis  Const, 
$254,748,40 
Maronick  Const, 
$941, 336, 80 
Waiter  Mackin  & Son 
$238,793,31 
George  R-kes,  Inc, 
$36,500,40 


G , Agg , Surf, , PMBS 
2 Bridges 
G & Agg,  Surf, 


PMB  Overlay 
G & PMB 

G,  Agg,  Surf,  f PMBS 
Signing 
2 Structures 

Signing 


225  Cal 
Days 

8/18/70 

Fair 

3d 

7b 

200  Cal 
Days 

10/26/70 

Good 

8 

92 

210  Cal 
Days 

3/8/71 

Good 

22 

12 

7/28/70 

150  Cal 
Days 

10/8/70 

Poor  14 

21 

12/16/69 

180  Cal 
Days 

5/18/70 

Winter  Susp, 
10/21/70 

87 

5/28/70 

260  Cal 
Days 

7/13/70 

“ “ «.  «= 

42 

5/28/70 

240  Cal 
Days 

7/23/70 

Fair  8 

78 

10/28/70 

180  Ca  1 
Days 

5/4/71 

Fair  4 

28 

Q 


' 


MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 


MONTANA 

June  1, 

1971 

Pro iect 

Location 

Length 

Type 

Work 

% Work  Completed 
and  Estimated 
Completion  Date 

Percent 

T ime 

Used 

Contractor  and 
Contract  Amount 

FHP  61-1(1) 

Begins  approximately  8 miles  north 
easterly  of  Columbia  Falls  and  extends 

2.7  miles  northerly  on  the  North  Fork 
of  the  Flathead  River  Highway. 

2.733 

Grading,  Base, 
Bituminous  Sur- 
face Treatment 

55 

Oct.  1971 

56 

Winter 

Suspension 

URECO,  Inc. 

$465,181.50 

A-AD  15(1) 

Unit  1 

Begins  approximately  20  miles  to  the 
north  and  easterly  of  Conrad  and  7 
miles  east  of  Ledger 

16.102 

Grading, 

BPMS 

Base, 

94 

Dec.  1970 

93 

Winter 

Suspension 

12/16/70 

R.  J.  Studer  & Sons 
$1,543,407.00 

A-AD  15(1) 

Unit  2 

Begins  approximately  9 miles  east  of 
Conrad  and  extends  north  and  east. 

15.159 

Grading, 

BPMS 

Base 

90 

June  1971 

91 

Winter 

Suspension 

12/3/70 

Nilson-Smith  Construction  Co. 
$1,447,947.00 

FHP  61-1(2)  & 

FL  61(1) 

Begins  approximately  0.5  miles  north 
from  Columbia  Falls  and  extends 
northerly. 

7.702 

Grading, 

PMS 

Base 

18 

Aug.  1972 

18 

URECO,  Inc. 

$1,514,510.00 

FHP  43-1(3)  & 

F 217(22) 

Begins  approximately  0.5  miles  north- 
westerly of  Gardiner  and  extends 
northwesterly 

4.308 

Grad ing , 
PMS 

Base, 

64 

Sept.  1971 

35 

R.  J.  Studer  & Sons 
$592,683.37 

A-AD  15(2) 

Begins  at  Conrad  and  extends  east 

8.9  miles 

8.912 

Grading,  Base, 

PMS,  Structure 

5 

Nov.  1971 

13 

McIntyre  Const.  Co. & S.  Birch 
$1,890,592.00 

A-AD  15(3) 

Begins  13  miles  north  of  Conrad  and 
extends  3.7  miles  east 

3.663 

Grading,  Crushed 
Aggregate  Surfac- 
ing 

Awarded 

April  29,  1971 

Konda  Construction,  Inc. 
$243,072 

FHP  9-1(5) 

Begins  3 miles  northeasterly  of 

St.  Regis  and  extends  northeasterly 

4.669 

Grading,  Crushed 
Aggregate  Surfac- 
ing, PMS 

Awarded 

May  24,  1971 

Materne  Bros.  Co. 
$1,009,298.00 

V F 


STATE  HIGHWAY  COMMISSION 
CONSTRUCTION  DIVISION 


MONTHLY  CONSTRUCTION  REPORT 

Month  Ending  - June  30,  1971 

OCLP. 

Project  Number 

Contractor  & 

Contract 

Date  Work  Pro- 

Men 

% 

& Location  Mileage 

Bid  Price 

Type  of  Work 

Awarded 

Comp,  Began  gress 

Empl. 

Compl. 

DISTRICT  ONE  - MISSOULA 
Division  11-30  - Missoula 


S OOOS  (20)  12.8 

Sec.  Rtes.  #257,  461 
& 520 

Skinner  Enterprises 
$8,771.07 

Signing 

10/26/70 

120  Cal 
Days 

3/29/71 

COMPLETED  6/1/71 

I 90-1  (48)0  U-l 
Lookout  Pass-E. 

4.245 

Goodfellow  Bros, 
$4,008,513. 17 

G,  Agg.  Surf. , PMB 

Base 

9/30/70 

330  Cal 
Days 

11/4/70 

Fair 

116 

6 

I 90-1  (48)0  U-2 
Lookout  Pass-E. 

Mahnomen  Pile 

D & E 

$454, 854. 92 

Structures 

9/30/70 

6/30/71 

3/19/71 

Good 

6 

15 

I-IG  90-1  (49)4  U-l 
Saltese-W, 

6.708 

Goodfellow  Bros. 
$4,607,542.80 

G,  Agg.  Surf, , PMB  & 
Structures 

12/1/70 

350  Cal 
Days 

3/30/71 

Fair 

70 

5 

I-IG  90-1  (49)4  U-2 
Saltese-W. 

- 

Waddell  Const, 

$563,  940.80 

Structures 

12/1/70 

360  Cal 
Days 

3/15/71 

Fair 

10 

15 

I-IG  90-1  (49)4  U-3 
Sa  ltese-W. 

— — _ 

Max  J,  Kuney  Co. 
$536,022. 15 

4 Lane  Structure 

2/23/71 

300  Cal 
Days 

4/19/71 

Good 

10 

24 

1 90-1  (68)22  12.727 

Camel’s  Hump  Detour 

I 90-1  (76)4 

Saltese-W. 

Inland  Asphalt  Co. 
$416,614.45 

Federal  Const.  Co. 
$125,475.75 

Surf.  Prep, , PMS  & 
Signing 

Dual  Rest  Area 

4/27/71 

5/26/71 

200  Cal 
Days 

210  Cal 
Days 

6/2/71  Poor 

NOT  STARTED 

17 

0 

I 90-2  (32)120  U-l 
Clinton -E  & W 

8.908 

Washington  Const. 
$4,235,063.09 

G,  Agg,  Surf,  ,PMB,  PMBS 
Signing,  Seeding,  Comf. 
Sta.  & Forest  Serv.  Rd. 

12/16/69 

360  Cal 
Days 

1/12/70 

Fair 

58 

59 

I 90-2  (32)120  U-2 
Clinton-E  & W 

Mahnomen  Pile  D&E 
& Huckaba  Const, 
$451,512,03 

3 Structures 

12/1/69 

300  Cal 
Days 

3/16/70 

Fair 

12 

84 

I 90-2  (32)120  U-3 
Clinton-E  & W 

8.908 

Fred  Strandberg 
$68,784.20 

Fencing 

12/1/69 

30  Cal 
Days 

3/27/70 

21 

I 90-2  (33)129  U-l 
& I 90-3  (15)132  U- 

6. 474 

1 

Washington  Const, 
$3,241,826.29 

G,  Agg.  Surf,  , PMB.  Sign 
& Dual  Overpass 

7/1/69 

400  Cal 
Days 

8/4/69 

Poor 

15 

76 

Beavertail-E  & W 


■ •'  - . - : . .... 


MONTH  A CONSTRUCTION  REPORT  - 6/30/71 

Division  11-30  - Missoula  (Cont’d) 


I 90-2  (33)129  U-2 

6.474 

Granite  Const, 

Fencing 

7/1/69 

30  Cal 

9/23/69 

-- 

6 

& I 90-3  (15)132  U- 
Beavertail-E  & W 

2 

$42,748.90 

Days 

I 90-2  (35)  U-l 

10. 170 

Peter  Kiewit  Sons' 

G,  Agg.  Surf, , Cem,  Trtd 

11/21/69 

400  Cal 

12/12/69 

Poor  30 

63 

Frenchcown-E  & W 

$4, 185,224,50 

Base,  PC  Cone.  Pav,  PMBS 
Signing  & Dual  Weigh  Sta 

Days 

I 90-2  (35)85  U-2 

10. 170 

Pipestone  Const. 

F enc ing 

11/21/69 

30  Cal 

3/19/70 

3 

50 

Frenchtown-E  & W 

$96,276.69 

Days 

I 90-2  (47)85  U-l 

Mahnomen  Pile  D&E 

2 Structures 

11/21/69 

260  Cal 

3/9/70 

COMP,  6/17/71 

Frenchtown-E  & W 

& Huckaba  Const. 
$249,  381.80 

Days 

I 90-2  (47)85  U-2 

0.015 

Feldman- Murphy 

Dual  Overpass 

7/29/70 

120  Cal 

11/10/70 

COMP,  6/7/71 

Frenchtown-E  & W 

$97,171, 19 

Days 

I 90-2  (49)97 

— 

Rainbow  Electric 

Lighting 

8/27/70 

5/15/71 

2/22/71 

Poor 

66 

DeSmet  & Bonner  Inters. 

$69,753.60 

I 90-3  (13)143  U-3 

7.580 

Clair  Boulet  Const, 

Fencing 

5/29/68 

30  Cal 

7/29/68 

Fair 

99 

Bearmouth  - E 

$42,851.50 

Days 

I 90-3  (33)143 

— 

Skinner  Enterprises 

Dual  Rest  Area  & 

7/1/71 

150  Cal 

NOT  STARTED 

Bearmouth  W & E 

$199,743,35 

Structure 

Days 

S-RS  127  (5) 

7. 165 

Associated  Asphalt 

Surf.  & Signing 

7/1/71 

180  Cal 

NOT  STARTED 

Phi  lipsburg- West 

$413,405.70 

Days 

U 215  (20)  & S 224  (13) 

M & S Const. 

G,  Agg.  Surf. , PMBS  & 

1/29/70 

260  Cal 

3/5/70 

-- 

95 

Florence  & Msla. 

1.168 

$599,745.81 

Curbs 

Days 

& Reserve  St.  -W.  of  Msla 

Division  12  - 30  - Kalispell 

S 38  (7)  U-90 

0.015 

Mahnomen  Pile  D&E 

Bridge  & Approaches 

5/4/70 

210  Cal 

7/15/70 

Fair  2 

88 

Noxon-Troy 

& Huckaba  Const, 
$108,035, 86 

Days 

F 100  (11)  U-90 

0.240 

Washington  Const. 

G,  Agg.  Surf.  ,R MBS 

12/16/69 

90  Cal 

7/7/70 

-- 

94 

Columbia  Falls- Whitefish 

$149,386.04 

Signing  & Flasher  Light 

Days 

F 118  (11)  & 

3,896 

Holland  Const. 

G,  Agg.  Surf. , PMBS 

7/23/69 

330  Cal 

9/4/69 

Winter  Suspend  98 

F 250  (8) 

$1,769,642.90 

Signing  & Signs,  Lighting 

Days 

11/15/70 

Libby-Rexford  via  Calif. 

Ave.  & Troy- Libby 
S 157  (5) 

4,771 

Kraling  & Nelson 

G,  Agg,  Surf,  RM  BS  & 

1/25/71 

180  Cal 

2/22/71 

Poor 

24 

Kalispell-  Lupfer 

$537,472.01 

Cover 

Days 

MONTHL^ CONSTRUCTION  REPORT  - 6/30/71 

Division  12-30  - Kalispell  (Cont'd) 


S 221  (5)  3.482 

Washington  Const. 

G & Crush.  Base  Surf. 

6/23/70 

200  Cal 

7/30/70 

-- 

-- 

18 

Thompson  Falls-W. 

$683, 668.  99 

Days 

F 9999  (28)  123.0 

Frank  Gurney,  Inc. 

Signing  & Flashers 

1/26/71 

120  Cal 

3/23/71 

Good 

5 

93 

US  #2  & 93  & Mont.  #37 

$101,681.95 

Days 

SMP  1899-70 

Kraling  & Nelson 

Crush  & Stockpile 

11/23/70 

45  Cal 

1/27/71 

Good 

12 

97 

Various 

$136,585.00 

Days 

DISTRICT  TWO  - BUTTE 
Division  21-30  - Butte 

S 2 (20)  8,277 

M & S Const, 

Agg,  Surf,  & PMBS 

7/28/70 

150  Cal 

9/22/70 

Fair 



39 

Helena -Flesher  Pass- 

Line  o In 

$484,831.81 

Days 

S 2 (21)  8.277 

Sandon  Const,  Co. 

Guard  Rail 

7/1/71 

90  Cal 

NOT  STARTED 

Helena - Flesher  Pass- 

$108, 145. 63 

Days 

Lincoln 

S 9 (1)  U-90  & 6,000 

Schultz  & Lindsay 

Pl,  Mix  Bit.  Overlay 

7/28/70 

90  Cal 

10/6/70 

O 

o 

£ 

.7° 

6/3/71 

S 167  (5)  U-90 

$264,708.76 

Days 

Boulder-Cardwell  & Cardwell 

-SE 

I 15-1  (29)64  U-l  10.436 

Hilde  Const. 

G & Rel.,  Items 

4/29/70 

250  Cal 

5/20/70 

-- 

-- 

99 

Dillon-Apex 

$1,006,377.65 

Days 

I 15-1  (29)64  U-2  0.032 

E.F,  Matelich 

3 Structures 

4/29/70 

250  Cal 

6/22/70 

Good 

17 

99 

Dillon-Apex 

$480,735.04 

Days 

I 15-1  (29)64  U-3  10.437 

Hoyland  Const,  & 

Fencing 

4/29/70 

30  Cal 

5/13/70 

-- 

-- 

95 

Dillon-Apex 

P & R Const. 
$50,895.20 

Days 

I 15-1  (30)75  U-l  10.192 

Hilde  Const.  Co. 

Grading  & Fencing 

5/26/71 

275  Cal 

6/21/71 

-- 

9 

0 

Apex-Browns  Bridge 

$3,  161,029.27 

Days 

I 15-1  (30)75  U-2 

Cop  Const.  Co. 

Structures 

5/26/71 

240  Cal 

NOT  STARTED 

Apex-Browns  Bridge 

$289, 747.07 

Days 

I 15-1  (42)23  U-l  15.244 

S,  Birch,  Inc. 

G,  Agg,  Surf. , Bit,  Stab. 

7/2/69 

400  Cal 

7/21/69 

Fair 

21 

90 

Dell-Redrock 

$4,385,992,  31 

Base,  PMBS, Seed  & Sign 

Days 

I 15-1  (42)23  U-3  15.244 

Hildreth  Const. 

Fencing 

7/1/69 

30  Cal 

9/25/69 

-- 

3 

88 

Dell-Redrock 

$80,668. 50 

Days 

I 15-1  (47)17  U-l  5.558 

McIntyre  Const. 

G,  Agg.  Surf.  & PMBS 

9/29/70 

240  Cal 

10/15/70 

Good 

34 

43 

Lima -Dell 

& S.  Birch,  Inc, 

Days 

$1,006,331.64 


' 


T J 

MONTHLY1  CONSTRUCTION  REPORT  - 6/30/71 

Division  21-30  - Butte  (ConUd) 


I 15-1  (47)17  U-2 

--- 

Huckaba  Const. 

Structures 

9/29/70 

150  Cal 

4/15/71 

Good 

4 

51 

Lima-Dell 

$65, 135, 87 

Days 

I 15-1  (50)85  U-l 

2.455 

Washington  Const. 

Gr. , Fencing  & Related 

7/1/71 

250  Cal 

NOT  STARTED 

Browns  Bridge-No. 

$1,816,329.49 

Items 

Days 

I 15-1  (56)85 

— 

W,  P.Roscoe  CO  & 

Dual  Structure 

7/1/71 

350  Cal 

NOT  STARTED 

Big  Horn  River 

McLaughlin  Const. 
$799,889,40 

Days 

I 15-3  (22)168  U-l 

5,397 

Maronick  Const. 

G,Agg.  Surf. , PMBS 

6/25/69 

300  Cal 

7/28/69 

-- 

3 

99 

Jefferson  City-N  & 

S 

$1,992,393,65 

Signing  & Structures 

Days 

I 15-4  (43)185 

--- 

Midland  Electric 

Lighting 

9/4/70 

5/15/71 

10/8/70 

COMP, 

5/25/71 

Cedar  St.  Interchange 

$23,560.72 

I 15-4  (44)202 

6,133 

Washington  Const:, 

Gr, , Agg.  Surf. , PMBS 

4/27/71 

240  Cal 

6/14/71 

-- 

4 

0 

Helena  Hill-Sieben  Interch. 

$1,234,500.72 

Days 

F 43  (20)  U-90 

0.398 

Cocanougher  Const. 

G . , Agg.  Surf.  , R MBS 

3/24/70 

18(J  Cal 

4/6/70 

-- 

5 

99 

Wisdom-Divide 

$237,479.08 

& 2 structures 

Days 

F 77  (19) 

8.303 

Maronick  Const, 

G,  , Agg.  Surf, , PMBS 

4/27/71 

165  Cal 

5/24/71 

Fair 

14 

3 

T own  send  - Helena 

$1,078,793,46 

& Signing 

Days 

I 90-3  (23)166  U-l 

5.995 

Crick  Co. 

G.  , Agg.  Surf, , PMS, 

6/1/71 

330  Cal 

7/1/71 

-- 

-- 

0 

Gold  Creek-East 

$4,200,820.27 

Fencing,  Sign, , Dual 
Rest  Area  & Structure 

Days 

I 90-3  (23)166  U-2 

Riklin  Const.  Co.  & 

Structures 

5/26/71 

300  Cal 

NOT  STARTED 

Gold  Creek-East 

Phil  R„  Blessinger 
$533,222.49 

Days 

I 90-3  (29)189  & 

— 

Rainbow  Electric 

Lighting 

9/4/70 

5/15/71 

4/8/71 

COMP. 

6/23/71 

I 90-4  (23)207 

$42,641,  80 

Deer  Lodge  So.  & Oppor.  Inters. 

F 401  (1)  U-90 

0.568 

A & B Const, 

Storm  Drains,  PMB 

8/25/70 

60  Cal 

COMP.  6/29/71 

Mont.  Ave.  - Helena 

$162, 036. 10 

Overlay  & Striping 

Days 

F 9999  (19)  U-2  & 

10.2 

Western  Sign 

Signing  & Traf.  Signals 

1/29/70 

250  Cal 

5/4/70 

-- 

-- 

99 

S 379  (5) 

Butte  Streets 

$364,675. 31 

Days 

SMP  0199-71 

--- 

Clark  Bros. 

Crush  & Stockpile 

2/22/71 

60  Cal 

3/22/71 

Good 

9 

91 

Various 

$73,797,  50 

Days 

Division  22-30  - Bozeman 


I-IG  90-6  (23)304  U-l, 
(cont’d  on  next  page) 


Holland  Const,  & 


G,  Agg,  Surf, , PMBS  & 3/28/69 


325  Cal  5/18/69  Fair  11 


95 


MONTHLl^, CONSTRUCTION  REPORT  - 6/30/71 

A 

Division  22-30  - Bozeman  (ContCd) 

F 44  (1)  & F 222  (18)  4.574 

Foley  Bros. 

Rel.  Items,  Struct.  & Civs 

Days 

Bozeman-N.  Side-E. 

Belgrade -Bozeman  & 
Bozeman- E, » 

$2,  314,866.  16 

MG  90-6  (23)304  U-2  4.716 

Joseph  Yurek 

Fencing 

3/28/69 

30  Cal 

5/7/69 

__ 

2 

85 

Bozeman-N.  Side-E. 

$42,277.90 

Days 

I-IG  90-6  (24)306 

Haggerty- Messmer 

Structures 

3/28/69 

320  Cal 

4/21/69 

Poor 

3 

98 

Bozeman-N.  Side-E. 

$672,471,74 

Days 

1 90-6  (27)305  5.486 

Holland  Const,  & 

Agg,  Surf, , PMBS.  Light 

9/27/69 

180  Cal 

4/15/70 

Fair 

20 

68 

Bozeman-N.  Side-E. 

Foley  Bros 
$839,472.21 

Days 

1 90-6  (28)276 

Rainbow  Electric 

Lighting 

11/24/70 

7/1/71 

2/8/71 

Good 

5 

44 

Three  Forks,  Belgrade  & 
Manhattan  Inters. 

$61,713.20 

I 90-7  (24)374  U-l  13.701 

Washington  Const, 

G.,  Agg,  Surf. , PMBS 

9/15/70 

400  Cal 

10/20/70 

Good 

68 

35 

& I 90-8  (62)388 

Greycliff-E,  & Reedpoint-W, 

$5,079,801.40 

Sign,  , Seed. , & Lighting 

Days 

I 90-7  (24)374  U-2  0.138 

M,  Morrin  & Son 

6 Structures 

9/15/70 

320  Cal 

10/7/70 

Good 

24 

66 

Greycliff-E, 

$667,463.83 

Days 

I 90-7  (24)374  U-3  13.048 

Williams  Const, 

Fencing 

9/15/70 

30  Cal 

10/15/70 

Fair 

4 

33 

Greycliff-E. 

$78,067, 30 

Days 

I 90-7  (30)377 

Skinner  Enterprises 

Dual  Rest  Area 

7/1/71 

150  Cal 

NOT  STARTED 

Greycliff-E. 

$196,496. 70 

Days 

F 244  (17)  2.992 

Maronick  Const. 

G , Agg,  Surf , & PMBS 

8/27/70 

180  Cal 

10/5/70 

Good 

11 

76 

Raynolds  Pass-Ennis 

$674,965.75 

Days 

S 273  (6),  S 446  (3)  6.708 

Schultz  & Lindsay 

G,  Agg.  Surf. , PMBS 

7/28/70 

210  Cal 

8/18/70 

Fair 

11 

70 

& S 443  (1)  U-90 

Pray  Siding-Mill  Creek, 
Livingston-SW  & Chico-No. 

$834,601.55 

Signing  & 2 Bridges 

Days 

DISTRICT  THREE  - GREAT  FALLS 

Division  31-30  - Great  Falls 

I 15-4  (33)229  U-l  1.537 

Schultz  & Lindsay 

G & Rel  Items 

8/25/69 

150  Cal 

9/22/69 

Fair 

10 

98 

& I 15-5  (35)230  U-5 

$465,408.96 

Days 

Dearborn  River -N  & Cascade 
Co.  Line-N, 


,„T.  ! ■ 

■ 


MONTHLY  CONSTRUCTION  REPORT  - 6/30/71 
Division  31-30  - Great  Falls  (Cont'd) 


I 15-4  (33)229  U-2  1.011 

Dearborn  River-N, 

I 15-4  (33)229  U-3  & 4.310 
I 15-5  (35)230  U-l 
Dearborn  River  - N & 
Cascade  Co.  Line-N, 

I-IG  15-4  (39)229 
Dearborn  River-N, 

I 15-4  (46)222  U-2  0,551 

Craig  Slide 
I 15-5  (35)230  U-3 
Cascade  Co,  Line-N. 

I 15-5  (35)230  U-4  3,299 

Cascade  Co,  Line-N. 

I 15-5  (43)230 
Cascade  Co,  Line-N. 

I 15-5  (57)280  U-l  10.082 
Vaughn -No. 

I 15-5  (57)280  U-2 
Vaughn-No, 

I 15-6  (17)291  U-l  7.752 
Power  No,  & So, 

I 15-6  (17)291  U-2 
Power  No.  & So. 

F 149  (D)  U-90  & 6.845 

F 244  (99)  U-90 
Gt.  Falls-Ft.  Benton  & 
Central  Ave.  W,  - Gt,  Falls 


Clair  Boulet  Const. 
$7,  362.00 
Schultz  & Lindsay 
$2,095,448.20 


Cop  Const. 
$2,257,619,  32 
Zook  Bros. 
$918,274.51 
Sletten  Const. 
$1,436, 120, 16 
Pipestone  Const, 
$24,691, 24 
Mahnomen  Pile  D&E 
$1,216,218,  82 
Peter  Kiewit:  Sons 
$3,780,299.64 
Cop  Const. 
$532,215.26 
McIntyre  Const.  Co. 
& S,  Birch 
$2,958,442. 19 
Cop  Construction 
$311,731.24 
M & S Const, 
$200,922.49 


S 198  (3),  S 348  (11)  17.420  Richardson  Const, 
& S 348  (11)  U-90  $1,207,301.14 

Belt-Highwood  & Gt.  Falls-Highwood 
F 277  (8)  ---  Cascade  Electric 

10th  Ave,  So,  -Gt.  Falls  $87,  786.  54 


Fencing 

8/25/69 

30  Cal 
Days 

7/22/70  Fair 

2 

0 

Agg,  Surf, , PMBS,  Lndscp  10/23/69 
& 2 Comf.  Stas,  & Rel,  Items 

350  Cal 
Days 

11/5/69  Fair 

46 

63 

Dual  Bridge 

5/29/69 

475  Cal 
Days 

7/22/69  Fair  18 

91 

G,  Agg.  Surf.,  PMBS  & 
Fencing 

11/27/70 

140  Cal 
Days 

12/14/70  Fair  36 

74 

Dual  Bridge 

4/24/69 

360  Cal 
Days 

5/9/69  COMP.  6/17/71 

Fencing 

11/21/69 

30  Cal 
Days 

3/18/70 

58 

Dual  Bridge 

7/23/69 

370  Cal 
Days 

8/26/69 

91 

G.  , Agg,  Surf,  PMBS 
Signing  & Fencing 

7/1/71 

360  Cal 
Days 

NOT  STARTED 

Structures 

7/1/71 

300  Cal 
Days 

NOT  STARTED 

G. , Agg,  Surf,  PMB 

PMS,  Fencing,  Signing 

5/26/71 

300  Cal 
Days 

NOT  STARTED 

Structures 

5/26/71 

240  Cal 
Days 

NOT  STARTED 

PMB  Overlay 

5/26/70 

90  Cal 
Days 

7/20/70 

86 

G & PMBS 

3/24/70 

210  Cal 
Days 

7/7/70  Fair  44 

75 

Traf.Cont,  Devices 

12/8/70 

7/1/71 

3/9/71  Fair  2 

51 

MONTHj L/r  CONSTRUCTION  REPORT  - 6/30/71 
Division  32-30  - Havre 


S 12  (16) 

7.868 

Richardson  Const, 

G,  GS,  PMB,  Seal,  Cover 

2/22/71 

160  Cal 

5/3/71 

Fair 

15 

19 

Harlem -Turner -Can.  Line 

$438,006.27 

& Signing 

Days 

I 15-7  (12)331  U-l 

IT  390 

S.  Birch,  Inc, 

G & Rel,  Items 

2/25/70 

300  Cal 

4/6/70 

Fair 

13 

76 

& S 357  (10), 

$1,088,789,94 

Days 

Valier  Jet.  -N  & S & Valier 

-E. 

I 15-7  (12)331  U-2 

0.013 

Watters  Const, 

3 Structures 

2/25/70 

270  Cal 

5/19/70 

Fair 

13 

92 

Valier  Jet.  -N  & S 

$364, 178.21 

Days 

I 15-7  (12)331  U-3 

11.070 

R,  C,  Schmoll 

Fencing 

2/25/70 

30  Cal 

4/6/70 

-- 

-- 

89 

Valier  Jet.  -N  & S 

$59,739. 80 

Days 

I-IG  15-7  (13)323  U 

-19,641 

Zook  Bros. 

G»  Rel.  Items  & Struct, 

7/29/70 

350  Cal 

9/3/70 

Good 

98 

39 

& F 211  (15) 

$3,279,333.49 

Days 

Conrad  - N & S & Vaughn-Conrad 

I-IG  15-7  (13)323  U- 

-28,991 

O & K Const, 

F enc  ing 

7/29/70 

30  Cal 

10/8/70 

Fair 

3 

44 

Conrad  N & S 

$45,591.02 

Days 

I IG  15-7  (13)323  U- 

3 

Sletten  Const, 

Structures 

11/24/70 

180  Cal 

1/27/71 

-- 

-- 

51 

Conrad  - N & S 

$282,842.47 

Days 

I 15-7  (14)331  & 

11,390 

Peter  Kiewit  Sons' 

Agg,  Surf, , PMBS  & 

3/30/71 

120  Cal 

5/12/71 

Fair 

15 

1 

S 357  (11) 

$3,  125,674.  10 

Signing 

Days 

Valier  Jet.  -N  & S & Valier 

E. 

I-IG  15-7  (15)323  & 

9.641 

Zook  Bros. 

Agg,  Surf, , PMBS  & 

3/30/71 

90  Cal 

NOT  STARTED 

RF  211  (16) 

$2,657,940.69 

Signing 

Days 

Conrad-N  & S & Vaugh-Conrad 

I 15-8  (17)  369  U-l 

9.216 

Nilson-Smith  Const, 

G,  Agg,  Surf. , PMBS 

11/21/69 

330  Cal 

4/14/70 

Good 

3 

72 

Sunburst  - So. 

$2,230,525,  98 

Sign  & Structs. 

Days 

I 15-8  (17)369  U-2 

9.216 

Pipestone  Const. 

F enc ing 

11/21/69 

30  Cal 

NOT  STARTED 

Sunburst  - So. 

$58,711, 99 

Days 

I 15-8  (23)352 

--- 

Rainbow  Electric 

Lighting 

8/27/70 

5/15/71 

11/17/70 

-- 

-- 

98 

Shelby  Interchange 

$32,364,20 

I 15-8  (27)369 

9.216 

Nilson-Smith  Const, 

Agg,  Surf,  , PMBS  & 

6/25/70 

180  Cal 

10/15/70 

Fair 

4 

4 

Sunburst -So, 

$1,389,389, 11 

Signing 

Days 

F 132  (11) 

9,281 

Kraling  & Nelson 

G,  Agg.  Surf. , PMB  & 

7/6/70 

210  Cal 

8/12/70 

Fair 

26 

37 

Chester-Gildford 

$1,337,867,07 

PMBS 

Days 

S 219  (9) 

6.217 

Nilson-Smith  Const. 

G,  Agg.  Surf. , PMB  & 

8/21/69 

200  Cal 

9/16/69 

Good 

12 

98 

Big  Sandy-Rudyard 

$345, 139, 17 

Seal  Coating 

Days 

S 219  (11) 

9,034 

Baltrusch  Const, 

G,Agg,  Surf, , PMB  & 

11/23/70 

200  Cal 

4/8/71 

Good 

36 

34 

Big  Sandy-Rudyard 

$648,369,48 

Signing 

Days 

S 237  (9)  U-l 

5, 101 

Nilson-Smith  Const, 

Gr. , Agg.  Surf. , PMB  & 

5/24/71 

240  Cal 

6/16/71 

Fair 

15 

5 

Oilmont-East 

$458,995,86 

Signing 

Days 

V 

■ 


MONTtriW  CONSTRUCTION  REPORT  - 6/30/71 

Division  32-30  - Havre  (Cont'd) 


S 237  (9)  U-2 

F,  L,  Flynn  Co, 

Structure 

5/24/71 

150  Cal 

6/22/71 

Fair  6 

8 

Oilmont  - East 

$70,  110.05 

Days 

S 339  (20)  6,724 

Hilde  Const, 

G,  Agg,  Surf, , PMB.  Seal 

12/14/70 

180  Cal 

3/29/71 

Good  25 

90 

Ft,  Benton-Chester 

$447,401, 80 

& Cover  & Signing 

Days 

S 435  (3)  & City  Proj.  1,609 

R,J,  Sruder  & Sons 

G,  Agg,  Surf, , PMBS 

9/3/70 

180  Cal 

10/2/70 

Good  19 

61 

No,  36-69 

$398,854,30  (State  portion) 

Days 

Harlem  - W.  & S„  & Front 

St. 

F 9999  (8)  45.8 

Western  Sign 

Sign,  & Delineation 

1/27/71 

8/15/71 

4/12/71 

COMP,  6/5/71 

U.S.  #2  & 1-15  Bus. 

Loop  in  Shelby 

ABM  0801  73.2 

M & S Const. 

Reshaping  & Agg,  Surf. 

7/1/71 

120  Cal 

NOT  STARTED 

Various 

$332,616, 04 

Days 

DISTRICT  FOUR  - GLENDIVE 
Division  41-30  - Glendive 


F 86  (37) 

Plevna -We  st 

12.247 

Richardson  Const, 
$875,573.78 

PMBS  & Bridges 

9/29/70 

240  Cal 
Days 

11/9/70 

Fair 

12 

16 

I 94-4  (29)153, 

I 94-5  (11)166  U-5 

23.435 

& 

Zook  Bros, 
$2,326,928, 11 

Agg.  Surf', , PMBS  & 
Signing 

6/25/70 

275  Cal 
Days 

10/7/70 

Good 

105 

44 

I 94-5  (13)160 

Prairie  Co.  Line-E  & W & 

Terry-W. 


I 94-5  (11)166  U-2 

Terry  - W. 

Sletten  Const. 
$1,370,963.34 

Dual  Structures 

7/1/69 

365  Cal 
Days 

8/14/69 

COMP.  6/4/71 

I 94-5  (11)166  U-4  8.254 

Terry  - W. 

Gus  M,  Albert 
$1,041,801.99 

Agg.  Surf.  & PMBS 

4/29/70 

250  Cal 
Days 

8/28/70 

Good  49 

51 

I 94-5  (12)160  U-l  6.322 

Prairie  Co.  Line-E, 

The  Brezina  Co. 
$1,306,421.42 

G & Rel.  Items  & Struct. 

3/26/70 

200  Cal 
Days 

4/8/70 



99 

I 94-5  (12)160  U-2  5.711 

Prairie  Co.  Line  -E. 

Bitter  Root  Fencing 
$38,658. 11 

F enc ing 

3/26/70 

30  Cal 
Days 

4/17/70 

— 

92 

1 94-6  (24)211 

W,  Glendive,  Sidney  & E 
Glendive  Inters. 

Miles  City  Electric 
$56,834,60 

Lighting 

11/24/70 

7/1/71 

4/2/71 

Good  5 

94 

S-RS  128  (9)  U-2 
Wibaux-Sidney 

Walter  Mackin  & Son 
$76,292.55 

Structure 

2/22/71 

150  Cal 
Days 

5/15/71 

Good  2 

34 

F 315  (15)  U-90  12.052 

Van  Norman-Glasgow 

Schultz  & Lindsay 
$318,087,44 

PMB  Overlay 

7/28/70 

90  Cal 
Days 

8/28/70 

COMP,  6/23/71 

‘ 


MONTH MISCONSTRUCTION  REPORT  - 6/30/71 

Division  41-30  - Glendive  (ConUd) 


S 359  (11)  5.175 

Richardson  Const. 

G » Agg.Surf . , PMBS  & 

2/24/70 

180  Cal 

3/31/70 

_ «=, 

.. 

73 

Marsh -Glendive 

$452,275.47 

Structure 

Days 

F 9999  (42)  104.6 

Western  Sign 

Signing 

9/29/70 

120  Cal 

6/10/71 

Good 

-- 

45 

US  #12  & Mont.  #7 

$43,075.54 

Days 

Division  42-30  - Wolf  Point 

S 8 (14)  4.730 

Harry  Norgaard 

G,  Bit.  Stab,  Surf. , PMB 

7/28/70 

210  Cal 

8/14/70 

Good 

18 

82 

Opheim-Scobey 

$473,185.61 

& Widen  2 Bridges 

Days 

F 84  (35) 

F.  L.  Flynn  Co. 

Riprap 

6/1/71 

90  Cal 

6/23/71 

Fair 

4 

0 

Poplar  River  - Poplar 

$101, 117. 10 

Days 

RF-F  152  (11)  U-2  0.129 

Mahnomen  Pile  D&E 

Strucrures 

10/28/70 

7/15/71 

12/3/70 

Good 

13 

32 

Harlem-Dodson 

$617,766.07 

F 193  (19)  7.485 

Northern  Improve, 

G,Agg.  Surf. , PMBS 

9/17/69 

200  Cal 

10/6/69 

COMP, 

6/15/71 

Culbertson-Plentywood 

$857,709.  32 

Days 

F-RF  152  (11)  U-l  7.454 

Nilson-Smith  Const, 

G. , Agg.Surf,  ,PMBB  & 

7/1/71 

360  Cal 

NOT  STARTED 

Harlem-Dodson 

$1,319,230.66 

Signing 

Days 

S 239  (4)  8.003 

Gus  M.  Albert 

Agg,  Surf  & PMBB 

7/1/71 

180  Cal 

NOT  STARTED 

Nashua-No. 

$294,707.24 

Days 

F 253  (17)  0.177 

Lloyd  C.  Lockrem 

Upgrading  & PC  Cone. 

12/19/69 

180  Cal 

5/18/70 

-- 

-- 

99 

Circle-Wolf  Point  via 

$289,222.50 

Days 

4th  St.  Underpass 

F 9999  (27)  202.2 

Western  Sign 

Signing  & Delineation 

12/15/70 

6/1/71 

4/14/71 





99 

U„S.#2,  State  Hwy. 

#5,  13,  16  & 24 

$71,699.60 

SMP  4399-71 

Ruffier  Const. , L.  S, 

Crush  & Stockpile 

1/25/71 

45  Cal 

4/28/61 

Good 

6 

77 

Various 

Ruffier  & E.  L,  Ruffier 

Days 

$49,912.50 

DISTRICT  FIVE  - BILLINGS 

Division  51-30  - Billings 


S OOOS  (29)  76.1 

Sec.  Rtes  #313,  314 

342,  384,  418,  & 463 

Western  Sign 
$24,989.70 

Signing  & Delineation 

1/25/71 

90  Cal 
Days 

3/16/71 

COMP,  6/7/71 

I 90-8  (52)396  U-l,  13,336 

I 90-8  (63)406  U-l  & 

Schultz  & Lindsay 
$6, 846,354. 10 

G,  Agg. , Surf. , PMBS  & 
Signing 

3/26/70 

500  Cal 
Days 

4/13/70 

Fair  85  70 

F 408  (3)  (cont'd  on  next  page) 


' 


1 
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MONTHlicrCONSTRUCTION  REPORT  - 6/30/71 

Division  51-30  - Billings  (Cont'd) 

Columbus  - E & W & 9th  St, 

Spur -Columbus 


I 90-8  (52)396  U-2  & 

I 90-8  (63)406  U-2 

Riklin  Const, 

$806,  247.47 

6 Structures 

3/26/70 

320  Cal 
Days 

5/5/70 

Fair 

28 

88 

Columbus  - E & W 

I 90-8  (52)396  U-3  10,302 

& I 90-8  (63)406  U-3 

Granite  Const, 
$73,300,08 

Fencing 

4/29/70 

30  Cal 
Days 

5/25/70 

Fair 

5 

69 

Columbus-E  & W 

I 90-8  (57)461  U-l  4,095 
Big  Horn  Co,  Line  - W, 

Peter  Kiewit  Sons' 
$1,093,248.25 

G & Dual  Overpass 

6/25/70 

200  Cal 
Days 

7/14/70 

COMP, 

6/23/71 

I 90-8  (57)461  U-2  4.095 

Big  Horn  Co,  Line-W, 

Watters  Const, 

$29, 195,00 

Fencing 

6/25/70 

30  Cal 
Days 

7/23/70 

” " 

" " 

93 

I 90-8  (61)436 
Mossmain-Pinehill  Inters, 

Midland  Electric 
$46,902,92 

Lighting 

11/24/70 

7/1/71 

3/1/71 

— 

95 

I 90-8  (65)465  U-l  6,187 

Big  Horn  Co,  Line-W. 

Wickens  Bros, 
$1,344,047.  16 

G, , Fencing  & Rel.  Item 

s 9/29/70 

210  Cal 
Days 

10/26/70 

Good 

53 

67 

I 90-8  (65)465  U-2  0.022 

Big  Horn  Co.  Line-W, 

Riklin  Const,  & 

Phil  R,  Blessinger 
$135,039,07 

Structures 

10/28/70 

135  Cal 
Days 

5/27/71 

Good 

7 

23 

1 90-8  (66)455  6.012 

Pinehill-Pryor  Creek 

Hilde  Const. 
$863,419.50 

Surfacing 

6/25/70 

180  Cal 
Days 

9/15/70 

Good 

26 

93 

I 90-8  (67)461  U-l  10.282 
& I 90-8  (67)461  U-2 

Hilde  Const. 
$1,471,959.28 

Agg,  Surf.  & PMBS 

2/23/71 

120  Cal 
Days 

5/20/71 

Good 

44 

9 

Big  Horn  Co.  Line-W. 

(East  & West  Sections) 

I-IG  90-9  (26)471  U-l  & 

I 90-8  (55)455  U-5  13.063 
Big  Horn  Co.  Line-E.  & 

Wm,  Collins  & Sons 
& Tennefos  Const, 
$2,027,  138.  11 

G & Rel,  Items  & Eros. 
Cont.  Diversion  Dam 

11/24/70 

210  Cal 
Days 

3/9/71 

Good 

59 

36 

Pinehill-Pryor  Creek 

I-IG  90-9  (26)471  U-2  0.096 
Big  Horn  Co,  Line-E. 

I-IG  90-9  (26)471  U-3  13.064 
Big  Horn  Co.  Line-E. 

M.  Morrin  & Sons  Structures 

$760,889.05 

Empire  Sand  & Gravel  Sur.  & PMBS 
& Wm.  Collins  & Sons 
$2,606,851, 98 

12/15/70 

1/26/71 

280  Cal 
Days 

120  Cal 
Days 

2/23/71  Fair 

NOT  STARTED 

19 

10 

1 90-9  (29)509 

Custer  Battlefield  Inter, 

Yellowstone  Electric 
$30,675,40 

Lighting 

11/24/70 

7/1/71 

5/4/71 

COMP,  6/4/71 

V... 

■ 


■ 

< 
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MONTHllcrCONSTRUCTION  REPORT  - 6/30/71 

Division  51-30  - Billings  (Cont’d) 

Columbus  - E & W & 9th  St. 

Spur-Columbus 


I 90-8  (52)396  U-2  & 

I 90-8  (63)406  U-2 

Riklin  Const, 
$806,247.47 

6 Structures 

3/26/70 

320  Cal 
Days 

5/5/70 

Fair 

28 

88 

Columbus  - E & W 

I 90-8  (52)396  U-3  10,302 

& I 90-8  (63)406  U-3 

Granite  Const, 
$73,300.08 

F enc ing 

4/29/70 

30  Cal 
Days 

5/25/70 

Fair 

5 

69 

Columbus-E  & W 

I 90-8  (57)461  U-l  4,095 

Big  Horn  Co,  Line  - W, 

Peter  Kiewit  Sons' 
$1,093,248.25 

G & Dual  Overpass 

6/25/70 

200  Cal 
Days 

7/14/70 

COMP, 

6/23/71 

1 90-8  (57)461  U-2  4,095 

Big  Horn  Co,  Line-W. 

Watters  Const. 

$29,  195,00 

Fencing 

6/25/70 

30  Cal 
Days 

7/23/70 

— 

93 

I 90-8  (61)436 
Mossmain-Pinehill  Inters, 

Midland  Electric 
$46,902. 92 

Lighting 

11/24/70 

7/1/71 

3/1/71 

— 

95 

I 90-8  (65)465  U-l  6,187 

Big  Horn  Co,  Line-W. 

Wickens  Bros, 
$1,344,047. 16 

G, , Fencing  & Rel,  Item: 

s 9/29/70 

210  Cal 
Days 

10/26/70 

Good 

53 

67 

I 90-8  (65)465  U-2  0.022 

Big  Horn  Co,  Line-W. 

Riklin  Const.  & 

Phil  R,  Blessinger 
$135,039.07 

Structures 

10/28/70 

135  Cal 
Days 

5/27/71 

Good 

7 

23 

1 90-8  (66)455  6.012 

Pinehill-Pryor  Creek 

Hilde  Const. 
$863,419.50 

Surfacing 

6/25/70 

180  Cal 
Days 

9/15/70 

Good 

26 

93 

I 90-8  (67)461  U-l  10.282 
& I 90-8  (67)461  U-2 

Hilde  Const. 
$1,471,959.28 

Agg,  Surf.  & PMBS 

2/23/71 

120  Cal 
Days 

5/20/71 

Good 

44 

9 

Big  Horn  Co.  Line-W. 

(East  & West  Sections) 

I-IG  90-9  (26)471  U-l  & 

I 90-8  (55)455  U-5  13.063 
Big  Horn  Co.  Line-E.  & 

Wm,  Collins  & Sons 
& Tennefos  Const, 
$2,027, 138.  11 

G & Rel,  Items  & Eros, 
Cont.  Diversion  Dam 

11/24/70 

210  Cal 
Days 

3/9/71 

Good 

59 

36 

Pinehill-Pryor  Creek 

I-IG  90-9  (26)471  U-2  0.096 
Big  Horn  Co.  Line-E. 

I-IG  90-9  (26)471  U-3  13.064 
Big  Horn  Co.  Line-E, 

M.  Morrin  & Sons  Structures 

$760,889,05 

Empire  Sand  & Gravel  Sur.  & PMBS 
& Wm.  Collins  & Sons 
$2,606,851,  98 

12/15/70 

1/26/71 

280  Cal 
Days 

120  Cal 
Days 

2/23/71  Fair 

NOT  STARTED 

19 

10 

I 90-9  (29)509 

Custer  Battlefield  Inter, 

Yellowstone  Electric 
$30,675,40 

Lighting 

11/24/70 

7/1/71 

5/4/71 

COMP, 

6/4/71 

' 
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MONTHS-  CONSTRUCTION  REPORT  - 6/30/71 
Division  51-30  - Billings  (Cont'd) 


MG  90-9  (31)489 

11.116 

Empire  Sand  & Gravel  Agg.  Surf. , PMBS  & 

4/29/70 

240  Cal 

5/19/70 

Good 

44 

79 

Hardin-W  & Dunmore-W. 

& Wm.  Collins  & Sons 

signs 

Days 

$1,576,513.89 

I 90-9  (32)501  » 

5.071 

Wm.  Collins  & Sons 

G. , Agg.  Surf. , PMBS,  Jr. 

8/10/70 

180  Cal 

8/31/70 

Fair 

30 

66 

Hardin-So. 

& Empire  Sand  & Gravel 

Days 

$1,048,004.09 

I 94-1  (30)42  U-l 

4.073 

Wickens  Bros. 

G. , Fencing  & Related 

7/1/71 

250  Cal 

NOT  STARTED 

Custer  - E & W. 
(West  Section) 

$977,533.40 

Items 

Days 

F 107  (16)  & 

7.014 

Francis  M,  Tindall 

G,  Agg.  Surf. , PMB,  PMBS  7/30/70 

240  Cal 

10/9/70 

Good 

69 

43 

F 258  (15)  U-l 

$1,287,649.65 

& Signing 

Days 

Bridger- Laurel  & Wyo. 

Line -Bridger 

S 132  (6) 

1.692 

Sletten  Const. 

G,Agg.  Surf. , PMBS 

10/26/70 

425  Cal 

11/18/70 

Fair 

19 

33 

Billings-So. 

$1,601,063.25 

& Structures 

Days 

S 192  (1)  U-90 

0.293 

Cop  Const. 

G,  Agg.  Surf. , PMBS  & 

6/23/70 

60  Cal 

8/13/70 

COMP.  6/25/71 

King  Ave.  Rd.  -W. 

$118,484. 16 

Cone.  Box  Civ. 

Days 

F 258  (15)  U-2 

--- 

W.  P.  Roscoe 

2 Bridges 

7/20/70 

180  Cal 

8/24/70 

Good 

8 

99 

Wyo.  Line-Bridger 

$301, 142. 11 

Days 

S 260  (11) 

1.041 

Willis  & Lewis 

G,  Agg.  Surf.  ,R MBS  & 

3/24/70 

120  Cal 

5/6/70 

-- 

-- 

91 

Lodge  Grass-St.  Xavier 

$104,857.39 

Seal  Coating 

Days 

Division  52-30  - Miles  City 

I-IG  94-3  (24)83  U- 

1 7.003 

Hilde  Const. 

G,  Agg.  Surf,  PMBS  & 

8/27/70 

300  Cal 

11/4/70 

Good 

50 

31 

Forsyth-W. 

$1,393,024.56 

Signing 

Days 

I-IG  94-3  (24)83  U- 

2 0.120 

Cop  Construction 

2 Bridges 

3/30/71 

230  Cal 

4/19/71 

Good 

15 

24 

Forsyth-W. 

$383,616. 56 

Days 

I 94-3  (26)95  U-l 

8.850 

Hilde  Const. 

G,  Agg.  Surf. , PMBS 

7/23/69 

350  Cal 

8/20/69 

COMP. 

6/11/71 

Rosebud -W. 

$2,490,623.50 

Sign,  Seed  & Dual  Weigh 
Sta. 

Days 

I 94-3  (26)95  U-2 

— 

Fred  Strandberg  & 

Structures 

9/17/69 

270  Cal 

10/12/69 

COMP. 

6/29/71 

Rosebud  - W. 

Miles  Const. 
$563,146.53 

Days 

I 94-4  (25)153  U-l 

8.859 

Zook  Bros. 

G & Rel.  Items 

1/29/70 

300  Cal 

3/31/70 

Fair 

5 

96 

Prairie  Co.  Line  - 

W. 

$2,274,356.74 

Days 

I 94-4  (25)153  U-2 

8.850 

Granite  Const. 

F enc  ing 

1/29/70 

30  Cal 

5/6/70 

-- 

-- 

99 

Prairie  Co.  Line  - 

W. 

$69,476. 13 

Days 

V- 

■ 


■ 

■ 

?. 
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MONTHLY  CONSTRUCTION  REPORT  - 6/30/71 
Division  52-30  - Miles  City  (Cont'd) 


I 94-4  (27)119  U-l  8.138 

Hathaway- East 

S 252  (3)  U-l  7.976 

Rosebud-So. 

S 252  (3)  U-2 

Rosebud-So. 

S 460  (4)  10.204 

Bell  Creek  Access  Rd. 

Joe  Mayo  & Son  Inc. 

& Richardson  Const. 
$1,571,225.85 
Northern  Improve. 
$694,867.52 

Fred  Strandberg 
$118,  783.  86 
Harris-Clason  & 

K.  Harris 
$722,789. 37 

G,  Agg,  Surf,  PMBS 
Fencing  & Signing 

G,  Agg.  Surf. , PMBS 

2 Bridges 

G & Agg.  Surf. 

Division  53-30  - 

Lewistown 

S 42  (11) 

6.309 

Francis  M.  Tindall 

PMB  Overlay 

Jordon-NW 

$267,262. 85 

S 92  (4) 

5.319 

Lewis  Const. 

G & PMB 

Hobson -SW 

$254,748.40 

F 235  (36)  U-l 

9.051 

Maronick  Const. 

G,Agg.  Surf. , PMBS 

Armington-  Lewistown 

$941,336.80 

Signing 

F 235  (36) U-2 

0.073 

Walter  Mackin  & Son 

2 Structures 

Arm  ington-  Lewistown 

$238,793.31 

F 9999  (33) 

162.0 

George  Rakes,  Inc, 

Signing 

US  Hwys.  #87  & 191  $36,500.40 

8 1 Mont,  Hwys  #19  & 200 


7/1/71 

270  Cal 

NOT  STARTED 

Days 

6/23/70 

225  Cal 
Days 

8/18/70 

Good  36 

94 

6/23/70 

200  Cal 
Days 

10/26/70 

COMP,  6/23/71 

12/14/70 

210  Cal 
Days 

3/8/71 

Good  23 

31 

7/28/70 

150  Cal 
Days 

10/8/70 

Fair 

21 

46 

12/16/69 

180  Cal 
Days 

5/18/70 

Winter  Susp. 
10/21/70 

87 

5/28/70 

260  Cal 
Days 

7/13/70 

Fair 

20 

47 

5/28/70 

240  Cal 
Days 

7/23/70 

Fair 

8 

86 

10/28/70 

180  Cal 
Days 

5/4/71 

Good 

3 

96 

V 

. 
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MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 


MONTANA 

July  : 

L,  1971 

Proiect 

Location 

Length 

Type 

Work 

”L  Work  Completed 
and  Estimated 
Completion  Date 

Percent 

Time 

Used 

Contractor  and 

Contract  Amount 

FHP  61-1(1) 

Begins  approximately  8 miles  north 
easterly  of  Columbia  Falls  and  extends 

2.7  miles  northerly  on  the  North  Fork 
of  the  Flathead  River  Highway. 

2.733 

Grading,  Base, 
Bituminous  Sur- 
face Treatment 

55 

Oct.  1971 

56 

Winter 

Suspension 

UREC0,  Inc. 

$465,181.50 

A-AD  15(1) 

Unit  1 

Begins  approximately  20  miles  to  the 
north  and  easterly  of  Conrad  and  7 
miles  east  of  Ledger 

16. 102 

Grading,  Base, 
BPMS 

99 

Dec.  1970 

92 

R.  J.  Studer  & Sons 
$1,543,407.00 

A-AD  15(1) 

Unit  2 

Begins  approximately  9 miles  east  of 
Conrad  and  extends  north  and  east. 

15.159 

Grading,  Base 

BPMS 

99 

June  1971 

99 

Nilson-Smith  Construction  Co. 
$1,447,947.00 

FHP  61-1(2)  & 
FL  61(1) 

Begins  approximately  0.5  miles  north 
from  Columbia  Falls  and  extends 
northerly. 

7.702 

Grading,  Base 

PMS 

21 

Aug.  1972 

21 

URECO,  Inc. 

$1,514,510.00 

FHP  43-1(3)  & 

F 217(22) 

Begins  approximately  0.5  miles  north- 
westerly of  Gardiner  and  extends 
northwesterly 

4.308 

Grading,  Base, 

PMS 

78 

Sept.  1971 

47 

R.  J.  Studer  & Sons 
$592,683.37 

A-AD  15(2) 

Begins  at  Conrad  and  extends  east 

8.9  miles 

8.912 

Grading,  Base, 
PMS,  Structure 

14 

Nov.  1971 

23 

McIntyre  Const.  Co.&S.  Birch,  In' 
$1,890,592.00 

A-AD  15(3) 

Begins  13  miles  north  of  Conrad  and 
extends  3.7  miles  east 

3.663 

Grading,  Crushed 
Aggregate  Surfac- 
ing 

54 

July  1971 

31 

Konda  Construction,  Inc. 

$243,072 

FHP  9-1(5) 

Begins  3 miles  northeasterly  of 

St.  Regis  and  extends  northeasterly 

4.669 

Grading,  Crushed 
Aggregate  Surfac- 
ing, PMS 

1 

July  1972 

4 

Materne  Bros.  Co. 

$1,009,298.00 

GNP  1-C12 

West  side  of  Going-to-the-Sun  Road 
approximately  31  miles  northeasterly 
of  West  Glacier 

0.604 

Guardrail  & Misc . 
Items 

E.  F.  Matelich  Construction  Co. 
$261,980.00 

' _r>  ■' 





STATE  HIGHWAY  COMMISSION 
CONSTRUCTION  DIVISION 
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MONTHLY  CONSTRUCTION  REPORT 

Month  Ending  - July  31,  1971 aavaziw  iof 


Project  Number 
& Location  „ Mileage 

Contractor  & 

Bid  Price 

Type  of  Work 

Contract 

Awarded 

Date 

Comp, 

Work 

Began 

Pro- 

gress 

Men 

Empl. 

% 

Compl, 

DISTRICT  ONE  - MISSOULA 
Division  11-30  - Missoula 

S 36  (7)  U-90  5.011 

Helmville-No. 

Helena  Sand  & Gravel 
$105,569.  13 

Plant  Mix  Surface 
Overlay 

7/26/71 

90  Cal 
Days 

NOT  STARTED 

I 90-1  (48)0  U-l  4,245 

Lookout  Pass-E, 

Goodfellow  Bros. 
$4,008,513. 17 

G,  Agg,  Surf.  , PMB 
Base 

9/30/70 

330  Cal 
Days 

11/4/70 

Good 

92 

13 

I 90-1  (48)0  U-2 

Lookout  Pass-E. 

Mahnomen  Pile 

D & E 

$454,854. 92 

Structures 

9/30/70 

6/30/71 

3/19/71 

Good 

7 

21 

I-IG  90-1  (49)4  U-l  6,708 
Saltese-W. 

Goodfellow  Bros. 
$4,607,542.80 

G,  Agg.  Surf,  , PMB  & 
Structures 

12/1/70 

350  Cal 
Days 

3/30/71 

Good 

108 

12 

I-IG  90-1  (49)4  U-2 

Saltese-W. 

Waddell  Const. 
$563,940.80 

Structures 

12/1/70 

360  Cal 
Days 

3/15/71 

Fair 

9 

20 

I-IG  90-1  (49)4  U-3  --- 
Saltese-W. 

MaxJ.  Kuney  Co, 
$536,022. 15 

4 lane  Structure 

2/23/71 

300  Cal 
Days 

4/19/71 

Good 

10 

28 

1 90-1  (68)22  12.727 

Camel's  Hump  Detour 

I 90-1  (76)4 

Saltese-W. 

Inland  Asphalt  Co. 
$416,614.45 

Federal  Const,  Co, 
$125,475.75 

Surf.  Prep, , PMS  & 
Signing 

Dual  Rest  Area 

4/27/71 

5/26/71 

200  Cal 
Days 

210  Cal 
Days 

6/2/71  Poor 

NOT  STARTED 

6 

4 

I 90-2  (32)120  U-l  8,908 
Clinton -E  & W 

Washington  Const. 
$4,235,063,09 

G,  Agg.  Surf. , PMB  12/16/69 

PMBS,  Sign, , Seed. , 

Comf,  Sta.  & Forest  Serv,  Rd, 

360  Cal 
Days 

1/12/70 

Fair 

50 

60 

I 90-2  (32)120  U-2  --- 

Clinton -E  & W 

Mahnomen  Pi  le  D&E 
& Huckaba  Const. 
$451,512,03 

3 Structures 

12/1/69 

300  Cal 
Days 

3/16/70 

Good 

13 

93 

I 90-2  (32)  120  U-3  8,908 

C lint  on  -E  & W 

Fred  Strandberg 
$68,784,20 

Fencing 

12/1/69 

30  Cal 
Days 

3/27/70 

21 

I 90-2  (33)129  U-l  6,474 
& 1 90-3(15)132  U-l 
Beavertail-E  & W 

Washington  Const, 
$3,241,826,29 

G,  Agg.  Surf. , PMB, 

Sign  & Dual  Overpass 

7/1/69 

400  Cal 
Days 

8/4/69 

41 

72 

I 90-2  (33)129  U-2  6,474 

& 1 90  3 (15)132  U-2 

Beaver  tail  E & W 

Granite  Const, 
$42,748,90 

Fencing 

7/1/69 

30  Cal 
Days 

9/23/69 

6 

• 
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MONTHLY  CONSTRUCTION  REPORT  - 7/31/71 
Division  11-30  - Missoula  (Cont'd) 


I 90-2  (35)  U-l 

10. 170 

Peter  Kiewit  Sons' 

G,  Agg.  Surf.  , Cem,  Trtd  11/21/69 

400  Cal 

12/12/69 

Fair 

60 

65 

Frenchtown-E  &W 

$4, 185,224. 50 

Base,  PC  Cone.  Pav.  PMBS 

Days 

Signing  & Dual  Weigh 

Sta, 

I 90-2  (35)85  U-2 

10. 170 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal 

3/19/70 

Good 

5 

85 

Frenchtown-E  & W 

$96,276.69 

Days 

I 90-2  (49)97 

--- 

Rainbow  Electric 

Lighting 

8/27/70 

5/15/71 

2/22/71 

-- 

-- 

66 

DeSmet  & Bonner  Inters. 

$69,753.60 

I 90-3  (13)143  U-3 

7.580 

Clair  Boulet  Const. 

Fencing 

5/29/68 

30  Cal 

7/29/68 

COMP 

7/19/71 

Bearmouth-E. 

$42,851.50 

Days 

I 90-3  (33)143 

— 

Skinner  Enterprises 

Dual  Rest  Area  & 

7/1/71 

150  Cal 

NOT  STARTED 

Bearmouth  W & E 

$199,743. 35 

Structure 

Days 

S-RS  127  (5) 

7.  165 

Associated  Asphalt 

Surf.  & Signing 

7/1/71 

180  Cal 

7/14/71 

Good 

25 

8 

Philipsburg-West 

$413,405.  70 

Days 

U 215  (20)  & S 224  (13) 

M & S Const. 

G,  Agg.  Surf. , PMBS  & 

1/29/70 

260  Cal 

3/5/70 

COMP. 

7/29/71 

Florence  & Msla. 

1. 168 

$599,745.81 

Curbs 

Days 

& Reserve  St.  -W. 

of  Msla. 

F 9999  (34) 

58.4 

Skinner  Enterprises 

Signing  & Delineation 

7/27/71 

120  Cal 

NOT  STARTED 

Mont.  Hwy.  #200 

$22,995.95 

Days 

Division  12-30  - Kali  spell 


S 38  (7)  U-90  0.015 

Noxon-Troy 

Mahnomen  Pile  D&E 
& Huckaba  Const. 
$108,035. 86 

Bridge  & Approaches 

5/4/70 

210  Cal 
Days 

7/15/70 

Good  9 

95 

F 100  (11)  U-90  0,240 

Columbia  Falls-Whitefish 

Washington  Const, 
$149,386.04 

G,  Agg,  Surf.  ,RMBS 
Sign,  & Flasher  Light 

12/16/69 

90  Cal 
Days 

7/7/70 

— 

94 

F 118  (11)  & 3,896 

F 250  (8) 

Libby-Rexford  via  Calif. 
Ave,  & Troy- Libby 

Holland  Const, 
$1,769,642.90 

G,  Agg,  Surf. , PMBS 
Signing  & Signs,  Light. 

7/23/69 

330  Cal 
Days 

9/4/69 

Winter  Susp, 
11/15/70 

98 

S 157  (5)  4,771 

Kalispell-  Lupfer 

Kraling  & Nelson 
$537,472.01 

G,  Agg,  Surf, , PMBS  & 
Cover 

1/25/71 

180  Cal 
Days 

2/22/71 

Fair  18 

35 

S 221  (5)  3.482 

Thompson  Falls -W, 

Washington  Const, 
$683,668, 99 

G & Crush,  Base  Surf, 

6/23/70 

200  Cal 
Days 

7/30/70 

Fair  8 

21 

F 9999  (28)  123,0 

US  #2  & 93  & Mont.  #37 

Frank  Gurney,  Inc. 
$101,681,95 

Signing  & Flashers 

1/26/71 

120  Cal 
Days 

3/23/71 

COMP,  7/14/71 

SMP  1899-70 

Various 

Kraling  & Nelson 
$ 136, 585, 00 

Crush  & Stockpile 

11/23/70 

45  Ca  1 
Days 

1/27/71 

COMP.  7/2/71 

u 
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MONTHLY  CONSTRUCTION  REPORT  - 7/31/71 


DISTRICT  TWO  - BUTTE 
Division  21-30  - Butte 


S 2 (20) 

8,277 

M & S Const, 

Agg,  Surf,  & PMBS 

7/28/70 

150  Cal 

9/22/70 

Good 

25 

58 

Helena -Flesher  Pass- 

$484,831,81 

Days 

Lincoln 

S 2 (21) 

8,277 

Sandon  Const,  Co. 

Guard  Rail 

7/1/71 

90  Cal 

NOT  STARTED 

Helena -Flesher  Pass- 

$108, 145.63 

Days 

Lincoln 

I 15-1  (29)64  U-i 

10,436 

Hilde  Const. 

G & Rel  Items 

4/29/70 

250  Cal 

5/20/70 

_ — 

_ __ 

99 

Dillon -Apex 

$1,006,377.65 

Days 

I 15-1  (29)64  U-2 

0,032 

E.F.  Mateiich 

3 Structures 

4/29/70 

250  Cal 

6/22/70 

COMP. 

7/28/71 

Dillon-Apex 

$480,735.04 

Days 

I 15-1  (29)64  U-3 

10,437 

Hoy  land  Const.  & 

Fencing 

4/29/70 

30  Cal 

5/13/70 

-- 

-- 

95 

Dillon-Apex 

P & R Const. 
$50,895.20 

Days 

I 15-1  (30)75  U-l 

10. 192 

Hilde  Const.  Co. 

Grading  & Fencing 

5/26/71 

275  Cal 

6/21/71 

Fair 

16 

14 

Apex-Browns  Bridge 

$3,161,029.27 

Days 

I 15-1  (30)75  U-2 

Cop  Const.  Co. 

Structures 

5/26/71 

240  Cal 

7/19/71 

Good 

3 

1 

Apex -Browns  Bridge 

$289,747.07 

Days 

I 15-1  (42)23  U-l 

15,244 

S,  Birch,  Inc. 

G,  Agg.  Surf. , Bit.  Stab. 

7/2/69 

400  Cal 

7/21/69 

Fair 

5 

95 

Dell-Redrock 

$4,385,992.31 

Base,  PMBS,  Seed  & Sign 

Days 

I 15-1  (42)23  U-3 

15.244 

Hildreth  Const. 

Fencing 

7/1/69 

30  Cal 

9/25/69 

... 

-- 

90 

Dell-Redrock 

$80,668.50 

Days 

I 15-1  (47)17  U-l 

5.558 

McIntyre  Const. 

G,  Agg. Surf.  & PMBS 

9/29/70 

240  Cal 

10/15/70 

Good 

12 

55 

Lima-Dell 

& S„  Birch,  Inc, 
$1,006,331,64 

Days 

I 15-1  (47)17  U-2 

— 

Huckaba  Const. 

Structures 

9/29/70 

150  Cal 

4/15/71 

Good 

5 

73 

Lima-Dell 

$65,135.87 

Days 

I 15-1  (50)85  U-l 

2,455 

Washington  Const. 

G , Fencing  & Rel  Items  7/1/71 

250  Cal 

NOT  STARTED 

Browns  Bridge~No0 

$1,816,329,49 

Days 

I IG  15-1  (50)85  U-2  0, 105 

M,  Morrin  & Son  Co, 

Structure 

Sub,  to 

300  Cal 

NOT  STARTED 

Browns  Bridge-No, 

$917,400.43 

FHWA  Cone, 

Days 

I 15-1  (56)85 

--- 

W,  P,  Roscoe  Co.  & 

Dual  Structure 

7/1/71 

350  Cal 

NOT  STARTED 

Big  Horn  River 

McLaughlin  Const, 
$799,889.40 

Days 

I 15-3  (22)168  U-l 

5.  397 

Maronick  Const, 

G,  Agg,  Surf,  » PMBS 

b/25/69 

300  Cal 

7/28/69 

-- 

6 

99 

Jefferson  City-N  & S 

$1,  992,393.65 

Signing  & Structures 

Days 

. 

- 
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MONTHLY  CONSTRUCTION  REPORT  - 7/31/71 
Division  21-30  - Butte  (Cont'd) 


I 15-4  (44)202  6. 133 

Washington  Const. 

G,  Agg.  Surf. , PMBS 

4/27/71 

240  Cal 

6/14/71 

Fair 

8 

2 

Helena -Hill-Sieben  Interch. 

$1,234,500.72 

Days 

F 43  (20)  U-90  0.  398 

Cocanougher  Const. 

G,  Agg,  Surf,  ,R MBS 

3/24/70 

180  Cal 

4/6/70 

COMP. 

7/9/71 

Wisdom-Divide 

$237,479.08 

& 2 Structures 

Days 

F 77  (19)  8.303 

Maronick  Const. 

G,  Agg.  Surf, , PMBS 

4/27/71 

165  Cal 

5/24/71 

Fair 

29 

4 

T ownsend  - Helena 

$1,078,793.46 

& Signing 

Days 

I 90-3  (23)166  U-l  5.995 

Crick  Co. 

G,  Agg.  Surf. , PMS, 

6/1/71 

330  Cal 

7/1/71 

Fair 

50 

1 

Gold  Creek-East 

$4,200,820.27 

Fencing,  Sign, , Dual 
Rest  Area  & Structure 

Days 

I 90-3  (23)166  U-2 

Riklin  Const.  Co.  & 

Structures 

5/26/71 

300  Cal 

NOT  STARTED 

Gold  Creek-East 

Phil  R.  Blessinger 
$533,222.49 

Days 

F 9999  (19)  U-2  & 10.2 

Western  Sign 

Signing  & Traf,  Signals  1/29/70 

250  Cal 

5/4/70 

COMP, 

7/7/71 

S 379  (5) 

Butte  Streets 

$364,675. 31 

Days 

T 9058  (1) 

Skinner  Enterprises 

Traf.  Cont,  Devices 

7/27/71 

60  Cal 

NOT  STARTED 

Helena  St.  & Intersections 

$96,970.  36 

Days 

SMP  0199-71 

Clark  Bros. 

Crush  & Stockpile 

2/22/71 

60  Cal 

3/22/71 

COMP. 

7/1/71 

Various 

$73,  797.50 

Days 

Division  22-30  - Bozeman 

I-IG  90-6  (23)304  U-l,  4.574 

Holland  Const.  & 

G,  Agg.  Surf,  , PMBS  & 

3/28/69 

325  Cal 

5/18/69 

97 

F 44  (1)  & F 222  (18) 

Foley  Bros, 

Rel.  Items,  Struct.  & 

Days 

Bozeman-N.  Side-E. 
Belgrade-Bozeman  & 
Bozeman-E. 

$1,314,866. 16 

Civs. 

I-IG  90-6  (23)304  U-2  4.716 

Joseph  Yurek 

Fencing 

3/28/69 

30  Cal 

5/7/69 

-- 

-- 

95 

Bozeman-N.  Side-E. 

$42,277. 90 

Days 

I-IG  90-6  (24)306 

Haggerty- Messmer 

Structures 

3/28/69 

320  Cal 

4/21/69 

COMP, 

7/15/71 

Bozeman-N.  Side-E. 

$672,471.74 

Days 

1 90-6  (27)305  5.486 

Holland  Const.  & 

Agg,  Surf. , PMBS,  Light  9/27/69 

180  Cal 

4/15/70 

Good 

20 

84 

Bozeman-N.  Side-E. 

Foley  Bros 
$839,472.21 

Days 

1 90-6  (28)276 

Rainbow  Electric 

Lighting 

11/24/70 

7/1/71 

2/8/71 

Good 

4 

96 

Three  Forks,  Belgrade  & 

$61,713.20 

Manhattan  Inters. 
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MONTHLY  CONSTRUCTION  REPORT  - 7/31/71 
Division  22-30  - Bozeman  (Cont'd) 


I 90-7  (24)374  U-l  13.701 
& I 90-8  (62)388 

Greycliff-E,  & Reedpoint-W. 

Washington  Const. 
$5,079,801.40 

G,  Agg.  Surf, , PMBS 
Sign. , Seed. , & Lighting 

9/15/70 

400  Cal 
Days 

10/20/70 

Good 

92 

48 

I 90-7  (24)374  U-2  0. 138 

Greycliff-E. 

M.  Morrin  & Son 
$667,463.83 

6 Structures 

9/15/70 

320  Cal 
Days 

10/7/70 

Good 

20 

76 

I 90-7  (24)374  U-3  13.048 
Greycliff-E. 

1 90-7  (30)377 

Greycliff-E. 

Williams  Const. 
$78,067.  30 

Skinner  Enterprises 
$196,496.70 

Fencing 

Dual  Rest  Area 

9/15/70 

7/1/71 

30  Cal 
Days 

150  Cal 
Days 

10/15/70  -- 

NOT  STARTED 

33 

F 244  (17)  2.992 

Raynolds  Pass-Ennis 

Maronick  Const, 
$674,965.75 

G,  Agg,  Surf.  &PMBS 

8/27/70 

180  Cal 
Days 

10/5/70 

Poor 

4 

76 

S 273  (6),  S 446  (3)  6.708 
& S 443  (1)  U-90 

Schultz  & Lindsay 
$834,  601.55 

G,  Agg.  Surf. , PMBS 
Signing  & 2 Bridges 

7/28/70 

210  Cal 
Days 

8/18/70 

Fair 

36 

69 

Pray  Siding-Mill  Creek, 
Livingston -SW  & Chico-No. 


DISTRICT  THREE  - GREAT  FALLS 
Division  31-30  - Great  Falls 


I 15-4  (33)229  U-l  1.537 
& I 15-5  (35)230  U-5 

Dearborn  River-N  & Cascade 
Co.  Line-N. 

Schultz  & Lindsay 
$465,408.96 

G & Rel  Items 

8/25/69 

150  Cal 
Days 

9/22/69 

98 

I 15-4  (33)229  U-2  1.011 

Dearborn  River-N. 

Clair  Boulet  Const, 
$7,362.00 

Fencing 

8/25/69 

30  Cal 
Days 

7/22/70 

Good 

6 

35 

I 15-4  (33)229  U-3  4.310 

& I 15-5  (35)230  U-l 

Dearborn  River-N  & 

Cascade  Co.  Line-N. 

Schultz  & Lindsay 
$2,095,448.20 

Agg.  Surf. , PMBS,  10/23/69 

Lndscp.  & 2 Comf.Stas. 

& Rel.  Items 

350  Cal 
Days 

11/5/69 

Fair 

57 

67 

I-IG  15-4  (39)229 

Dearborn  River-N. 

Cop  Const. 
$2,257,619.  32 

Dual  Bridge 

5/29/69 

475  Cal 
Days 

7/22/69 

Fair 

27 

92 

I 15-4  (46)222  U-2  0.551 

Craig  Slide 

Zook  Bros. 
$918,274.51 

G,  Agg,  Surf, , PMBS  & 
Fencing 

11/27/70 

140  Cal 
Days 

12/14/70 

Fair 

6 

93 

I 15-5  (35)230  U-4  3.299 

Cascade  Co.  Line-N, 

Pipestone  Const, 
$24,691.24 

Fencing 

11/21/69 

30  Cal 
Days 

3/18/70 

” “ 

— 

58 

1 15-5  (43)230 

Cascade  Co.  Line-N, 

Mahnomen  Pile  D&E 
$1,216,218,82 

Dual  Bridge 

7/23/69 

370  Cal 
Days 

8/26/69 

Good 

— 

95 

' 
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MONThLY  CONSTRUCTION  REPORT  - 7/31/71 
Division  31-30  - Great  Falls  (Cont'd) 


I 15-5  (57)280  U-l  10.082 

Peter  Kiewit  Sons 

G,  Agg.  Surf. , PMBS 

7/1/71 

360  Cal 

NOT  STARTED 

Vaughn-NOo 

$3,780,299.64 

Signing  & Fencing 

Days 

I 15-5  (57)280  U-2  --- 

Cop  Const. 

Structures 

7/1/71 

300  Cal 

NOT  STARTED 

Vaughn -No. 

$532,215.26 

Days 

I 15-6  (17)291  U-l  7.752 

McIntyre  Const.  Co. 

G,  Agg.  Surf,  PMB 

5/26/71 

300  Cal 

7/27/71 

-- 

0 

Power  No.  & So. 

& S.  Birch 

PMB,  Fencing,  Signing 

Days 

$2,  958,442.19 

I 15-6  (17)291  U-2 

Cop  Construction 

Structures 

5/26/71 

240  Cal 

NOT  STARTED 

Power  No.  & So. 

$311,731.24 

Days 

F 149  (D)  U-90  & 6.845 

M & S Const, 

PMB  Overlay 

5/26/70 

90  Cal 

7/20/70 

COMP.  7/14/71 

F 244  (99)  U-90 

$200,922.49 

Days 

Gt.  Falls-Ft.  Benton  & 

Central  Ave.  W.  -Gt.  Falls 

S 198  (3),  S 348  (11)  17.420 

Richardson  Const. 

G & PMBS 

3/24/70 

210  Cal 

7/7/70 

Fair  19 

76 

& S 348  (11)  U-90 

$1,207,301.14 

Days 

Belt-Highwood  & Gt.  Falls -Highwood 

F 277  (8) 

Cascade  Electric 

Traf.  Cont.  Devices 

12/8/70 

7/1/71 

3/9/71 

Good  1 

98 

10th  Ave.  So.  -Gt.  Falls 

$87,786.54 

F 278  (9) 

Western  Sign  Corp. 

Lighting 

7/27/71 

20  Cal 

NOT  STARTED 

Division  & 3rd  St. , Gt.  Falls 

$3,819.00 

Days 

F 9999  (35)  61.0 

Western  Sign  Corp, 

Signing  & Delineation 

7/27/71 

120  Cal 

NOT  STARTED 

U.S.Hwy.  #87 

$21,507.00 

Days 

Division  32-30  - Havre 

S 12  (16)  7.868 

Richardson  Const. 

G,GS,  PMB,  Seal 

2/22/71 

160  Cal 

5/3/71 

Good  14 

45 

Harlem -Turner -Can.  Line 

$438,006.27 

Cover  & Signing 

Days 

I 15-7  (12)331  U-l  11.390 

S.  Birch,  Inc, 

G & Rel.  Items 

2/25/70 

300  Cal 

4/6/70 

Good  30 

95 

& S 357  (10) 

$1,088,789.  94 

Days 

Valier  Jet.  -N  & S & Valier-E. 

I 15-7  (12)331  U-2  0.013 

Watters  Const, 

3 Structures 

2/25/70 

270  Cal 

5/19/70 

COMP.  7/29/71 

Valier  Jet.  -N  & S 

$364,178.21 

Days 

I 15-7  (12)331  U-3  11.  070 

R.C.  Schmoll 

Fencing 

2/25/70 

30  Cal 

4/6/70 

-- 

89 

Valier  Jet.  -N  & S 

$59,  739.80 

Days 

I-1G  15-7  (13)323  U-l  9.641 

Zook  Bros. 

G,  Rel.  Items  & Struct. 

7/29/70 

350  Cal 

9/3/70 

Good  100 

53 

& F 211  (15) 

$3,279,333.49 

Days 

Conrad -N  & S & Vaughn-Conrad 
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MONTHLY  CONSTRUCTION  REPORT  - 7/31/71 
Division  32-30  - Havre  (Cont'd) 


MG  15-7  (13)323  U 

-2  8.991 

O & K Const. 

Fencing 

7/29/70 

30  Cal 

10/8/70 

Fair 

3 

56 

Conrad  N & S 

$45,591.02 

Days 

I IG  15-7  (13)323  U- 

•3 

Sletten  Const. 

Structures 

11/24/70 

180  Cal 

1/27/71 

-- 

-- 

51 

Conrad  - N & S 

$282,842.47 

Days 

I 15-7  (14)331  & 

11. 390 

Peter  Kiewit  Sons' 

Agg,  Surf. , PMBS  & 

3/30/71 

120  Cal 

5/12/71 

Good 

50 

9 

S 357  (11) 

$3, 125,674. 10 

Signing 

Days 

Valier  Jet.  -N  & S & Valier  E. 

MG  15-7  (15)323  & 

9.641 

Zook  Bros. 

Agg.  Surf.  PMBS  & 

3/30/71 

90  Cal 

NOT  STARTED 

RF  211  (16) 

$2,657,940.69 

Signing 

Days 

Conrad-  N & S & Vaughn -Conrad 

I 15-8  (17)369  U-l 

9.216 

Nilson-Smith  Const. 

G,  Agg.  Surf.  , PMBS 

11/21/69 

330  Cal 

4/14/70 

Good 

84 

81 

Sunburst -So. 

$2,230,525.98 

Sign  & Structures 

Days 

I 15-8  (17)369  U-2 

9.  216 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal 

NOT  STARTED 

Sunburst  - So. 

$58,711.99 

Days 

I 15-8  (23)352 

— 

Rainbow  Electric 

Lighting 

8/27/70 

5/15/71 

11/17/70 

COMP. 

7/14/71 

Shelby  Interchange 

$32,364.20 

I 15-8  (27)  369 

9.  216 

Nilson-Smith  Const, 

Agg.  Surf. , PMBS  & 

6/25/70 

180  Cal 

10/15/70 

Good 

73 

12 

Sunburst -So. 

$1, 389,389. 11 

Signing 

Days 

F 132  (11) 

9.  281 

Kraling  & Nelson 

G,  Agg.  Surf.  , PMB  & 

7/6/70 

210  Cal 

8/12/70 

Fair 

34 

40 

Chester-Gildford 

$1,337,867.07 

PMBS 

Days 

S 219  (9) 

6.  217 

Nilson-Smith  Const, 

G,  Agg.  Surf,  , PMB  & 

8/21/69 

200  Cal 

9/16/69 

COMP, 

7/2/71 

Big  Sandy-Rudyard 

$345, 139. 17 

Seal  Coating 

Days 

S 219  (11) 

9.034 

Baltrusch  Const. 

G,  Agg.  Surf.  , PMB  & 

11/23/70 

200  Cal 

4/8/71 

Good 

20 

50 

Big  Sandy-Rudyard 

$648,369.48 

Signing 

Days 

S 237  (9)  U-l 

5.  101 

Nilson-Smith  Const. 

G,  Agg,  Surf. , PMB  & 

5/24/71 

240  Cal 

6/16/71 

Good 

37 

17 

Oilmont-East 

$458,995.86 

Signing 

Days 

S 237  (9)  U-2 

— 

F.  L.  Flynn  Co. 

Structure 

5/24/71 

150  Cal 

6/22/71 

Good 

6 

27 

Oilmont-East 

$70, 110. 05 

Days 

S 339  (20) 

6.  724 

Hilde  Const. 

G,  Agg.  Surf.  , PMB,  Seal  12/14/70 

180  Cal 

3/29/71 

-- 

-- 

90 

Ft.  Benton-Chester 

$447,401.80 

& Cover  & Signing 

Days 

S 435  (3)  & City  Proj.  1.609 

R.  J,  Studer  & Sons 

G,  Agg. , Surf.  , PMBS 

9/3/70 

180  Cal 

10/2/70 

Fair 

14 

78 

No.  36-69 

$398,854.30  (State  portion) 

Days 

Harlem-W.  & S.  & Front  St. 

F 9999  (22) 

81.  1 

Western  Sign  Corp, 

Signing  & Delineation 

7/27/71 

150  Cal 

NOT  STARTED 

U.S.  Hwys  #2  & 87 

$28,566. 00 

Days 

ABM  0801 

73.2 

M & S Const. 

Reshaping  & Agg,  Surf. 

7/1/71 

120  Cal 

NOT  STARTED 

Various 

$332,616.04 

Days 

- , . 
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MONTHLY  CONSTRUCTION  REPORT  - 7/31/71 


DISTRICT  FOUR  - GLENDIVE 
Division  41-30  - Glendive 


F 86  (37)  12.247 

Plevna -West 

Richardson  Const. 
$875,573. 78 

PMBS  & Bridges 

9/29/70 

240  Cal 
Days 

11/9/70  Good 

35 

27 

1 94-4  (29)153,  23.435 

I 94-5  (11)166  U-5  & 

Zook  Bros. 
$2,326,928. 11 

Agg.  Surf. , PMBS  & 
Signing 

6/25/70 

275  Cal 
Days 

10/7/70  Good 

63 

51 

I 94-5  (13)160 

Prairie  Co.  Line-E  & W & 

Terry-W. 


I 94-5  (11)166  U-4  8.254 

Gus  M.  Albert 

Agg.  Surf.  & PMBS 

4/29/70 

150  Cal 

8/28/70 

Good 

55 

69 

Terry  - W. 

$1,041,801.  99 

Days 

I 94-5  (12)160  U-l  6.322 

The  Brezina  Co. 

G & Rel.  Items  & 

3/26/70 

200  Cal 

4/8/70 

-- 

-- 

99 

Prairie  Co.  Line-E. 

$1,306,421.42 

Structures 

Days 

I 94-5  (12)160  U-2  5.711 

Bitter  Root  Fencing 

Fencing 

3/26/70 

30  Cal 

4/17/70 

-- 

-- 

92 

Prairie  Co.  Line-E. 

$38,658. 11 

Days 

1 94-6  (24)211 

Miles  City  Electric 

Lighting 

11/24/70 

7/1/71 

4/2/71 

COMP. 

7/15/71 

W.  Glendive,  Sidney  & E. 

$56,834.60 

Glendive  Inters. 

S-RS  128  (9)  U-l  8.968 

Joe  Mayo  & Son  Inc. 

Grading  & Rel.  Items 

7/27/71 

200  Cal 

NOT  STARTED 

Wibaux -Sidney 

$765,754.49 

Days 

S-RS  128  (9)  U-2 

Walter  Mackin  & Son 

Structure 

2/22/71 

150  Cal 

5/15/71 

Good 

4 

63 

Wibaux -Sidney 

$76,292.55 

Days 

S 359  (11)  5.175 

Richardson  Const. 

G,  Agg.  Surf. , PMBS  & 

2/24/70 

180  Cal 

3/31/70 

Good 

22 

93 

Ma  r sh  - G lend  i ve 

$452,275.47 

Structure 

Days 

F 9999  (42)  104.6 

Western  Sign 

Signing 

9/29/70 

120  Cal 

6/W71 

COMP. 

7/24/71 

US  #12  & Mont.  #7 

$43,075.54 

Days 

Division  42-30  - Wolf  Point 


S 8 (14) 

4.  730 

Harry  Norgaard 

G,  Bit.  Stab.  Surf. , PMB 

7/28/70 

210  Cal 

8/14/70 

-- 

-- 

94 

Opheim  - Scobey 

$473, 185.61 

& Widen  2 Bridges 

Days 

F 84  (35) 

F.  L.  Flynn  Co. 

Riprap 

6/1/71 

90  Cal 

6/23/71 

Good 

7 

6 

Poplar  River-Poplar 

$101, 117. 10 

Days 

F-RF  152  (11)  U-l 

7.  454 

Nilson-Smith  Const. 

G,  Agg.  Surf.  ,PMBB  & 

7/1/71 

360  Cal 

NOT  STARTED 

Harlem-Dodson 

$1,319,230.66 

Signing 

Days 

RF-F  152  (11)  U-2 

0, 129 

Mahnomen  Pile  D&E 

Structures 

10/28/70 

7/15/71 

12/3/70 

Good 

10 

35 

Harlem-Dodson  $617,766.07 
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MONTHLY  CONSTRUCTION  REPORT  - 7/31/71 
Division  42-30  - Wolf  Point  (Cont’d) 


S 202  (1)  U-90  7.466 

Gus  M.  Albert 

Plant  Mix  Bit.  Overlay 

7/26/71 

150  Cal 

NOT  STARTED 

Brockton  - North 

$122,623.53 

Days 

S 239  (4)  * 8.003 

Gus  M.  Albert 

Agg.  Surf.  & PMBB 

7/1/71 

180  Cal 

NOT  STARTED 

Nashua -No. 

$294,  707.24 

Days 

F 253  (17)  0.177 

Lloyd  C.  Lockrem 

Upgrading  & PC  Cone, 

12/19/69 

180  Cal 

5/18/70 

-- 

99 

Circle-Wolf  Point  via 

$289,222.50 

Days 

4th  St.  Underpass 

F 9999  (27)  202.2 

Western  Sign 

Signing  & Delineation 

12/15/70 

6/1/71 

4/14/71 



99 

U.S.  #2,  State  Hwy. 

#5,  13,  16  & 24 

$71,699.60 

SMP  4399-71 

Ruffier  Const. , L.  S. 

Crush  & Stockpile 

1/25/71 

45  Cal 

4/28/61 

COMP.  7/8/71 

Various 

Ruffier  & E.  L.  Ruffier 
$49,912.50 

Days 

DISTRICT  FIVE  - BILLINGS 

Division  51-30  - Billings 

S OOOS  (4)  & S OOOS  (21) 

Western  Sign  Corp. 

Signing  & Delineation 

7/26/71 

120  Cal 

NOT  STARTED 

Various  Sec.  Hwys.  82. 1 

$42,969.71 

Days 

I 90-8  (52)396  U-l,  13.336 

Schultz  & Lindsay 

G,  Agg, , Surf. , PMBS  & 

3/26/70 

500  Cal 

4/13/70 

Good  109 

72 

I 90-8  (63)406  U-l  & 

F 408  (3) 

Columbus  - E & W & 9th  St. 

$6,846,354. 10 

Signing 

Days 

Spur  - Columbus 

I 90-8  (52)396  U-2  & 

Riklin  Const. 

6 Structures 

3/26/70 

320  Cal 

5/5/70 

Good  27 

95 

I 90-8  (63)406  U-2 

Columbus  - E & W 

$806,247.47 

Days 

I 90-8  (52)396  U-3  10.302 

Granite  Const, 

Fencing 

4/29/70 

30  Cal 

5/25/70 

Fair  6 

80 

& I 90-8  (63)406  U-3 
Columbus  - E & W 

$73,300.08 

Days 

I 90-8  (57)461  U-2  4.095 

Watters  Const. 

Fencing 

6/25/70 

30  Cal 

7/23/70 

COMP.  7/20/71 

Big  Horn  Co.  Line-W. 

$29,  195.00 

Days 

1 90-8  (61)436 

Midland  Electric 

Lighting 

11/24/70 

7/1/71 

3/1/71 

-- 

95 

Mossmain-Pinehill  Inters. 

$46,902.92 

I 90-8  (65)465  U-l  6.187 

Wickens  Bros, 

G,  Fencing  & Rel.  Items  9/29/70 

210  Cal 

10/26/70 

Good  56 

81 

Big  Horn  Co.  Line  - W. 

$1,344,047.  16 

Days 

(_ 
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MONTHLY  CONSTRUCTION  REPORT  - 7/31/71 
Divislon~51-30  - Billings  Division  (Cont'd) 


I 90-8  (65)465  U-2  0.022 

Riklin  Const.  & 

Structures 

10/28/70 

135  Cal 

5/27/71 

Good 

10 

51 

Big  Horn  Co.  Line-W, 

Phil  R.  Blessinger 

Days 

$135,039.07 

1 90-8  (66)455  6.012 

Hilde  Const. 

Surfacing 

6/25/70 

180  Cal 

9/15/70 

97 

Pinehill -Pryor  Creek 

$863,419.50 

Days 

I 90-8  (67)461  U-l  10.282 

Hilde  Const. 

Agg.  Surf.  & PMBS 

2/23/71 

120  Cal 

5/20/71 

Good 

56 

20 

& I 90-8  (67)461  U-2 

$1,471,959.28 

Days 

Big  Horn  Co.  Line-W. 

(East  & West  Sections) 

I 90-8  (68)418  & 

Fred  Strandberg  Const, 

Dual  Rest  Area 

7/27/71 

210  Cal 

NOT  STARTED.. 

I 90-9  (39)476 

$463,802.50 

Days 

Park  City-W  & Big  Horn  Co. 

Line  - E . 

I-IG  90-9  (26)471  U-l  & 

Wm.  Collins  & Sons 

G & Rel,  Items  & Eros,  11/24/70 

210  Cal 

3/9/71 

Good 

70 

46 

I 90-8  (55)455  U-5  13.063 

& Tennefos  Const. 

Cont,  Diversion  Dam 

Days 

Big  Horn  Co.  Line-E.  & 

$1,027, 138.  11 

Pinehill-Pryor  Creek 

I-IG  90-9  (26)471  U-2  0.096 

M.  Morrin  & Sons 

Structures 

12/15/70 

280  Cal 

2/23/71 

Good 

26 

16 

Big  Horn  Co.  Line-E. 

$760,889.05 

Days 

I-IG  90-9  (26)471U-3  13.064 

Empire  Sand  & Gravel 

Surf,  & PMBS 

1/26/71 

120  Cal 

NOT  STARTED 

Big  Horn  Co.  Line-E. 

& WmCollins  & Sons 

Days 

$2,606,851,98 

I-IG  90-9  (31)489  11.116 

Empire  Sand  & Gravel 

Agg,  Surf, , PMBS  & 

4/29/70 

240  Cal 

5/19/70 

Good 

51 

88 

Hardin-W  & Dunmore-W, 

& Wm.  Collins  & Sons 

Signs 

Days 

$1,576,513.89 

1 90-9  (32)501  5.071 

Wm.  Collins  & Sons 

G,  Agg.  Surf. , PMBS,  Jr. 

8/10/70 

180  Cal 

8/31/70 

Good 

79 

Hardin-So. 

& Empire  Sand  & Gravel 

Days 

$1,048,004.09 

I 94-1  (30)42  U-l  4.073 

Wickens  Bros. 

G,  Fencing  & Rel. 

7/1/71 

250  Cal 

NOT  STARTED 

Custer  - E & W 

$977,533.40 

Items 

Days 

(West  Section) 

F 107  (16)  & 7.014 

Francis  M.  Tindall 

G,  Agg.  Surf. , PMB, 

7/30/70 

240  Cal 

10/9/70 

Fair 

69 

52 

F 258  (15)  U-l 

$1,287,649.65 

PMBS  & Signing 

Days 

Bridger- Laurel  & Wyo, 

Line-Bridger 

S 132  (6)  1.692 

Sletten  Const. 

G„  Agg.  Surf. , PMBS 

10/26/70 

425  Cal 

11/18/70 

Fair 

5 

40 

Billings -So. 

$1,601,063.25 

& Structures 

Days 

.-.iKji'l 
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MONTHLY  CONSTRUCTION  REPORT  - 7/31/71 
Division  51-30  - Billings  (Cont’d) 


F 258  (15)  U-2 

— 

W.  P.  Roscoe 

2 Bridges 

7/20/70 

180  Cal 

8/24/70 

-- 

-- 

99 

Wyo.  Line -Bridge j 

$301, 142. 11 

Days 

S 260  (11) 

1.041 

Willis  & Lewis 

G,  Agg.  Surf.  , RMBS  & 

3/24/70 

120  Cal 

5/6/70 

-- 

-- 

91 

Lodge  Grass -St.  Xavier 

$104,857.39 

Seal  Coating 

Days 

S 433  (4) 

7.882 

Empire  Sand  & Gravel 

Seal  & Cover 

7/26/71 

30  Cal 

NOT  STARTED 

Laurel  - North 

$26, 142. 15 

Days 

Division  52-30  - Miles  City 

MG  94-3  (24)83  U- 

1 7.003 

Hiide  Const. 

G,  Agg.Surf,  PMBS  & 

8/27/70 

300  Cal 

11/4/70 

Good 

50 

45 

Forsyth-W. 

$1,393,024.56 

Signing 

Days 

I-IG  94-3  (24)83  U- 

2 0.120 

Cop  Construction 

2 Bridges 

3/30/71 

230  Cal 

4/19/71 

Good 

13 

35 

Forsyth-W. 

$383,616.56 

Days 

I 94-4  (25)153  U-l 

8.859 

Zook  Bros. 

G & Rel.  Items 

1/29/70 

300  Cal 

3/31/70 

-- 

-- 

97 

Prairie  Co.  Line  - 

W. 

$2,274,356.74 

Days 

I 94-4  (25)153  U-2 

8.850 

Granite  Const. 

Fencing 

1/29/70 

30  Cal 

5/6/70 

-- 

-- 

99 

Prairie  Co.  Line  - 

W. 

$69,476. 13 

Days 

I 94-4  (27)119  U-l 

8.138 

Joe  Mayo  & Son  Inc. 

G , Agg . Su  rf , PMBS 

7/1/71 

270  Cal 

7/12/71 

Fair 

25 

1 

Hathaway-East 

& Richardson  Const. 
$1,571,225.85 

Fencing  & Signing 

Days 

S 252  (3)  U-l 

7.976 

Northern  Improve. 

G,  Agg.  Surf. , PMBS 

6/23/70 

225  Cal 

8/18/70 

COMP. 

7/26/71 

Rosebud -So. 

$694,867.52 

Days 

S 460  (4) 

10.204 

Harris-Clason  & 

G & Agg.  Surf. 

12/14/70 

210  Cal 

3/8/71 

Good 

45 

52 

Bell  Creek  Access  Rd 

K„  Harris 

Days 

$722,789.37 

Division  53-30  - Lewistown 

S OOOS  (27)  & 

28. 1 

R.C.  Schmoll  Const. 

Signing  & Delineation 

7/26/71 

90  Cal 

NOT  STARTED 

S OOOS  (28) 

$10,816.00 

Days 

Various  Sec.  Hwys. 

S 42  (11) 

6.309 

Francis  M.  Tindall 

PMB  Overlay 

7/28/70 

150  Cal 

10/8/70 

Good 

3 

94 

Jordon  - NW 

$267,262.85 

Days 

S 92  (4) 

5.319 

Lewis  Const. 

G & PMB 

12/16/69 

180  Cal 

5/18/70 

-- 

-- 

93 

Hobson  - SW 

$254,748.40 

Days 

F 235  (36)  U-l 

9.051 

Maronick  Const. 

G,  Agg.  Surf. , PMBS  & 

5/28/70 

260  Cal 

7/13/70 

Fair 

20 

57 

Armington-  Lewistown 

$941,336. 80 

Signing 

Days 

' ' ' i . : won 
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MONTHLY  CONSTRUCTION  REPORT  - 7/31/71 
Division  53-30  - Lewistown  (Cont'd) 


F 235  (36)  U-2  0.073 

Armington-  Lewistown 
F 9999  (33)'  162.0 

US  Hwys.  #87  & 191 
& Mont.  Hwys  #19  & 200 


Walter  Mackin  & Son 
$238,793. 31 
George  Rakes,  Inc. 
$36,500.40 


2 Structures 


Signing 


5/28/70 

240  Cal 
Days 

7/23/70  Fair 

9 

98 

10/28/70 

180  Cal 
Days 

5/4/71 

97 

±i 


MONTHLY  PUCOl’.eSS  REPORT 
DIRECT  FEDERAL  COi ISTRUCTICil 
MONTANA 


August  1,  1971 


.Pro  ''act 

Location 

Length 

Type 

. Work _ 

% Work  Completed 
and  Estimated 
'Completion  Date 

Percent 

Time 

Contractor  and 

Used 

Contract  /.mount 

FHP  61-1(1) 

Begins  approximately  3 miles  north 
easterly  of  Columbia  Falls  and  extends 
,2.7  miles  northerly  on  the  North  Fork 
of  the  Flathead  River  Highway. 

2.  733 

Grading,  Base, 
Bituminous  Sur- 
face Treatment 

68 

Oct.  1971 

70 

URSC0,  Inc. 

$465,181.50 

FHP  61-1(2)  & 
FL  61(1) 

Begins  approximately  0.5  miles  north 
from  Columbia  Falls  and  extends 
northerly. 

7.  702 

Grading,  3ase 

PMS 

28 

Aug.  1972 

28 

URECO,  Inc. 

$1,514,510.00 

FHP  43-1(3)  & 

F 217(22) 

Begins  approximately  0.5  miles  north- 
westerly of  Gardiner  and  extends 
northwes  terly . 

4.303 

Grading,  Base, 

PMS 

97 

Sept.  1971 

66 

R.  J.  Sluder  & Sons 
$592,683.37 

A-AD  15(2) 

Begins  at  Conrad  and  extends  east 

8.9  miles. 

8.912 

Grading,  Base, 
PMS,  Structure 

32 

Nov.  1971 

37 

McIntyre  Const.  Co.  & S.  Birch,  Inc 
$1,890,592.00 

A-AD  15(3) 

Begins  13  miles  north  of  Conrad  and 
extends  3.7  miles  east. 

3.  663 

Grading,  Crushed 
Aggregate  Surfac- 
ing 

66 

- July  1971 

65 

Konda  Construction,  Inc. 

$243,072 

FHP  9-1(5) 

Begins  3 miles  northeasterly  of 

St.  Regis  and  extends  northeasterly. 

4.669 

Grading,  Crushed 
Aggregate  Surfac- 
ing, PMS 

5 

July  1972 

13 

Materne  Bros.  Co. 

$1,009,293.00 

GRP  1-C12 

West  side  of  C-oing-to-the  Sun  Road 
approximately  31  miles  northeasterly 

0.604 

Guardrail  & Misc. 
Items 

Awarded  June  25, 

1971 

E.  F.  Ma te lie h Construction  Co. 
$261,980.00 

FHP  20-1(2) 

Bitterroot  - Big  Hole 

11.93 

Fencing 

Get.  1971 

Contract  Awarded  July 

21,  1971 

Slavin  &.  Shafer,  Inc. 

$75,032.00 

- 


ij"  STATE  HIGHWAY  COMMISSION 

CONSTRUCTION  DIVISION 


MONTHLY  CONSTRUCTION  REPORT 

Month  Ending  - August  31,  1971 QCLC.  U^r 


Project  Number 
& Location 

Mileage 

Contractor  & 

Bid  Price 

Type  of  Work 

Contract 

Awarded 

Date 

Comp. 

Work 

Began 

Pro- 

gress 

Men  % 

Empl  Compl. 

DISTRICT  ONE  - MISSOULA 
Division  11-30  - Missoula 

S 36  (7)  U-90  5.011 

Helmville-No. 

Helena  Sand  & Gravel 
$105,569. 13 

Plant  Mix  Surface 
Overlay 

7/26/71 

90  Cal 
Days 

NOT  STARTED 

I 90-1  (48)0  U-l 
Lookout  Pass-E. 

4.245 

Goodfellow  Bros. 
$4,008,513.  17 

G,  Agg.  Surf. , PMB 
Base 

9/30/70 

330  Cal 
Days 

11/4/70 

Fair 

80 

19 

I 90-1  (48)0  U-2 
Lookout  Pass-E. 

Mahnomen  Pile 

D & E 

$454,854.92 

Structures 

9/30/70 

6/30/71 

3/19/71 

Good 

13 

34 

I-IG  90-1  (49)4  U-l 
Saltese-W. 

6.708 

Goodfellow  Bros. 
$4,607,542.80 

G,  Agg.  Surf. , PMB 
& Structures 

12/1/70 

350  Cal 
Days 

3/30/71 

Good 

140 

26 

I-IG  90-1  (49)4  U-2 
Saltese-W. 

Waddell  Const. 
$563,940.80 

Structures 

12/1/70 

360  Cal 
Days 

3/15/71 

Fair 

4 

27 

I-IG  90-1  (49)4  U-3 
Saltese-W. 

— 

Max  J.  Kuney  Co. 
$536,022. 15 

4 Lane  Structure 

2/23/71 

300  Cal 
Days 

4/19/71 

Fair 

8 

31 

1 90-1  (68)22  12.727 

Camel’s  Hump  Detour 

Inland  Asphalt  Co. 
$416,614.45 

Surf.  Prep. , PMS  & 
Signing 

4/27/71 

200  Cal 
Days 

6/2/71 

Good 

5 

25 

I 90-1  (76)4 
Saltese-W. 

Federal  Const.  Co. 
$125,475.75 

Dual  Rest  Area 

5/26/71 

210  Cal 
Days 

8/10/71 

Fair 

6 

1 

I 90-2  (32)120  U-l 
Clinton-E  & W 

8.908 

Washington  Const. 
$4,235,063.09 

G,  Agg.  Surf. , PMB  12/16/69 
PMBS,  Sign.  , Seed.  , 

Comf.  Sta.  &Forest  Serv.  Rd. 

360  Cal 
Days 

1/12/70 

Fair 

50 

60 

I 90-2  (32)120  U-2 
Clinton-E  & W 

Mahnomen  Pile  D&E 
& Huckaba  Const. 
$451,512.03 

3 Structures 

12/1/69 

300  Cal 
Days 

3/16/70 

COMP. 

8/30/71 

I 90-2  (32)120  U-3 
Clinton-E  & W 

8.908 

Fred  Strandberg 
$68,784.20 

Fencing 

12/1/69 

30  Cal 
Days 

3/27/70 

21 

I 90-2  (33)129  U-l 
& I 90-3  (15)132  U-l 
Beavertail-E  & W 

6. 474 

Washington  Const. 
$3,241,826.29 

G,  Agg,  Surf. , PMB, 
Sign  & Dual  Over  pa 

7/1/69 

ss 

400  Cal 
Days 

8/4/69 

Fair 

35 

72 
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MONTHLY  CONSTRUCTION  REPORT  - 8/31/71 
Division J-30  - Missoula  (Cont'd) 


I 90-2  (33)129  U-2 
& I 90-3  (15)132  U-2 
Beavertail-E  & W 

6.474 

I 90-2  (35)85  U-l 
Frenchtown-E  & W 

10. 170 

I 90-2  (35)85  U-2 
Frenchtown-E  & W 

10, 170 

I 90-2  (49)97 

.... 

DeSmet  & Bonner  Inters. 

I 90-3  (33)143 
Bearmouth  W & E 

— 

S-RS  127  (5) 
Philipsburg-West 

7. 165 

FI  219  (12)  U-90 
Inters.  Airport  Rd. 

& Mont.  200 

SMP  3299-71 

Various  Roads 

2.5 

F 9999  (34) 

Mont.  Hwy.  #200 

58.4 

Division  12-30  - Kalispell 


S 38  (7)  U-90  0.015 

Noxon-Troy 

F 100  (11)  U-90  0.240 

Columbia  Falls-Whitefish 
F 118  (11)  & 3.896 

F 250  (8) 

Libby-Rexford  via  Calif. 
Ave.  & Troy- Libby 
S 157  (5)  4.771 

Kalispell-  Lupfer 
S 221  (5)  3.482 

Thompson  Falls-W. 


Granite  Const. 
$42,748.90 

Peter  Kiewit  Sons' 
$4, 185,224.  50 


Pipestone  Const. 

$96,276.69 

Rainbow  Electric 

$69,753.60 

Skinner  Enterprises 

$199,743.35 

Associated  Asphalt 

$413,405.70 

Kalispell  Neon  Sign  Ser. 

$7,217.00 

Konda  Const.  Inc. 
$142,480.00 
Skinner  Enterprises 
$22,995.95 


Mahnomen  Pile  D&E 
& Huckaba  Const. 
$108,035.86 
Washington  Const. 
$149,386.04 
Holland  Const. 
$1,769,642.90 


Kraling  & Nelson 
$537,472.01 
Washington  Const. 
$683,668.99 


Fencing 

7/1/69 

30  Cal 
Days 

9/23/69  Fair 

5 

30 

G,  Agg.  Surf. , Cem. 

11/21/69 

400  Cal 

12/12/69  Good 

40 

73 

Trtd  Base,  PC  Cone. 

Days 

Pav.  PMBS,  Signing 
& Dual  Weigh  Sta. 

F enc ing 

11/21/69 

30  Cal 
Days 

3/19/70  Fair 

6 

98 

Lighting 

8/27/70 

5/15/71 

2/22/71  Fair 

2 

73 

Dual  Rest  Area  & 

7/1/71 

150  Cal 

NOT  STARTED 

Structure 

Days 

Surf.  & Signing 

7/1/71 

180  Cal 
Days 

7/14/71  Good 

2'Z 

32 

Lighting 

8/27/71 

20  Cal 
Days 

NOT  STARTED 

Crush  & Stockpile 

8/27/71 

90  Cal 
Days 

NOT  STARTED 

Sign.  & Delineation 

7/27/71 

120  Cal 
Days 

NOT  STARTED 

Bridge  & Approaches  5/4/70 

210  Cal 
Days 

7/15/70  COMP,  8/7/71 

G,  Agg.  Surf.  ,R MBS  12/16/69 

90  Cal 

7/7/70  --  --  97 

Sign.  & Flasher  Light 

Days 

G,  Agg. Surf.,  PMBS  7/23/69 

330  Cal 

9/4/69  Fair  31  98 

Sign.  & Signs,  Light. 

Days 

G,  Agg.  Surf. , PMBS  1/25/71 
& Cover 

180  Cal 
Days 

2/22/71  Fair 

12  39 

G & Crush.  Base  Surf.  6/23/70 

200  Cal 
Days 

7/30/70  Fair 

24 
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MONT CONSTRUCTION  REPORT  - 8/31/71 


DISTRICT  TWO  - BUTTE 

Division  21-30  - Butte 

S 2 (20) 

8.277 

M & S Const. 

Helena -Fie she r Pass 

- 

$484,831.81 

Lincoln 

S 2 (21) 

8.277 

Sandon  Const.  Co. 

Helena-Flesher  Pass 

- 

$108, 145.63 

Lincoln 

S OOOS  (33) 

27.9 

Skinner  Enterprises 

Various  Sec.  Hwys 

$9,047.40 

I 15-1  (29)64  U-l 

10.436 

Hilde  Const. 

Dillon-Apex 

$1,006,377.65 

I 15-1  (29)64  U-3 

10.437 

Hoyland  Const.  & 

Dillon-Apex 

P & R Const. 
$50,895.20 

I 15-1  (30)75  U-l 

10. 192 

Hilde  Const.  Co. 

Apex-Browns  Bridge 

$3,  161,029.27 

I 15-1  (30)75  U-2 

--- 

Cop  Const.  Co. 

Apex-Browns  Bridge 

$289,747.07 

I 15-1  (42)23  U-l 

15.244 

S.  Birch,  Inc. 

Dell-Redrock 

$4,385,992.31 

I 15-1  (42)23  U-3 

15.244 

Hildreth  Const. 

Dell-Redrock 

$80,668.50 

I 15-1  (47)17  U-l 

5.558 

McIntyre  Const. 

Lima -Dell 

& S.  Birch,  Inc. 
$1,006,331.64 

I 15-1  (47)17  U-2 

— 

Huckaba  Const. 

Lima -Dell 

$65, 135.87 

I 15-1  (50)85  U-l 

2.455 

Washington  Const. 

Browns  Bridge -No. 

$1,816,329.49 

I-IG  15-1  (50)85  U-2 

0.  105 

M.  Morrin  & Son  Co. 

Browns  Bridge -No. 

$917,400.43 

I 15-1  (56)85 

--- 

W.  P.  Roscoe  Co.  & 

Big  Horn  River 

McLaughlin  Const. 

$799,889.40 

I 15-3  (20)155  U-l 

6,847 

Schultz  & Lindsay  Co. 

Boulder  Hill-South 

$4,689,026. 16 

Agg.  Surf.  & PMBS 

7/28/70 

150  Cal 
Days 

9/22/70 

Good 

8 

94 

Guard  Rail 

7/1/71 

90  Cal 
Days 

8/16/71 

Fair 

6 

6 

Signing  & Delineation 

8/27/71 

60  Cal 

NOT  STARTED 

Days 

G & Rel  Items 

4/29/70 

250  Cal 
Days 

5/20/70 

Fair 

12 

99 

Fencing 

4/29/70 

30  Cal 
Days 

5/13/70 

95 

Grading  & Fencing 

5/26/71 

275  Cal 
Days 

6/21/71 

Fair 

64 

20 

Structures 

5/26/71 

240  Cal 
Days 

7/19/71 

Good 

5 

7 

G,  Agg.  Surf. , Bit.  Stab. 

7/2/69 

400  Cal 

7/21/69 

Fair 

10 

99 

Base,  PMBS,  Seed  & Sign 

Days 

Fencing 

7/1/69 

30  Cal 
Days 

9/25/69 

— 

— 

90 

G,  Agg.  Surf.  & PMBS 

9/29/70 

240  Cal 
Days 

10/15/70 

Good 

26 

68 

Structures 

9/29/70 

150  Cal 
Days 

4/15/71 

Good 

4 

88 

G,  Fencing  & Rel  Items  7/1/71 

250  Cal 

NOT  STARTED 

Days 

Structure 

7/26/71 

300  Cal 

NOT  STARTED 

Days 

Dual  Structure 

7/1/71 

350  Cal 
Days 

7/22/71 

Good 

17 

3 

Gr.  Agg.  Surf. , PMS, 

8/27/71 

300  Cal 

Contract  Under 

Advisement 

Fencing  & Signing 

Days 

. 
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MONTHifr  CONSTRUCTION  REPORT  - 8/31/71 
Division'll -30  - Butte  (Cont'd) 

I 15-3  (22)168  U-l  5,397 

Jefferson  City-N  & S 
1 15-4  (44)202  6, 133 

Helena  Hill-Sieben  Interch. 

F 77  (19)  * 8,303 

Townsend -Helena 
I 90-3  (23)166  U-l  5,995 

Gold  Creek-East 

I 90-3  (23)166  U-2 
Gold  Creek-East 

T 9058  (1) 

Helena  St.  & Intersections 


Division  22-30  - Bozeman 


I-IG  90-6  (23)304  U-l, 
F 44  (1)  & F 222  (18) 
Bozeman-N.  Side-E. 
Belgrade -Bozeman  & 
Bozeman-E. 

4,574 

Holland  Const,  & 
Foley  Bros. 
$1,314,866.  16 

I-IG  90-6  (23)304  U-2 
Bozeman-N.  Side-E. 

4.716 

Joseph  Yurek 
$42,277.90 

I 90-6  (27)305 
Bozeman-N.  Side-E, 

5.486 

Holland  Const.  & 
Foley  Bros. 
$839,472.21 

I 90-6  (28)276 

— 

Rainbow  Electric 

Three  Forks,  Belgrade  & 
Manhattan  Inters. 

$61,713.20 

I 90-7  (24)374  U-l  13,701 

& I 90-8  (62)388 

Gryecliff-E.  & Reedpoint-W. 

Washington  Const. 
$5,079,801,40 

I 90-7  (24)374  U-2 
Greycliff-E, 

0, 138 

M,  Morrin  & Son 
$667,463.83 

I 90-7  (24)374  U-3 
Greycliff-E. 

13,048 

Williams  Const. 
$78,067.  30 

Maronick  Const, 
$1,992,393.65 
Washington  Const. 
$1,234,500.72 
Maronick  Const, 
$1,078,793,46 
Crick  Co. 
$4,200,820.27 

Riklin  Const.  Co.  & 
Phil  R.  Blessinger 
$533,222.49 
Skinner  Enterprises 
$96,970.  36 


G,  Agg.  Surf, , PMBS 
Signing  & Structures 
G,  Agg.  Surf. , PMBS 

G,Agg,  Surf. , PMBS 
& Signing 

G,  Agg.  Surf.  ,PMS, 
Fencing,  Sign,  Dual 
Rest  Area  & Structure 
Structures 


T raf . Cont.  Devices 


G,  Agg.  Surf. , PMBS  & 
Rel,  Items,  Struct.  & 
Civs. 


F enc  ing 

Agg.  Surf.  , PMBS,  Light 


Lighting 


G,Agg.  Surf. , PMBS 
Sign,  ,Seed. , & Lighting 

6 Structures 

F enc ing 


•')) 


6/25/69 

300  Cal 
Days 

7/28/69 

” — 

8 

99 

4/27/71 

240  Cal 
Days 

6/14/71 

Good 

34 

11 

4/27/71 

165  Cal 
Days 

5/24/71 

Good 

50 

17 

6/1/71 

330  Cal 
Days 

7/1/71 

Good 

92 

8 

5/26/71 

300  Cal 

NOT  STARTED 

Days 

7/27/71 

60  Cal 

NOT  STARTED 

Days 


3/28/69 

325  Cal 
Days 

5/18/69 

98 

3/28/69 

30  Cal 
Days 

5/7/69 

Fair 

2 

99 

9/27/69 

180  Cal 
Days 

4/15/70 

Poor 

10 

85 

11/14/70 

7/1/71 

2/8/71 

Poor 

1 

98 

9/15/70 

400  Cal 
Days 

10/20/70 

Good 

80 

54 

9/15/70 

320  Cal 
Days 

10/7/70 

Good 

20 

87 

9/15/70 

30  Cal 
Days 

10/15/70 

33 
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MONTHS' (CONSTRUCTION  REPORT  - 8/31/71 

t 

Division '22-30  - Bozeman  (Cont'd) 

I 90-7  (30)377 



Skinner  Enterprises 

Dual  Rest  Area 

7/1/71 

150  Cal 

8/10/71 

Fair 

3 

2 

Greycliff-E. 

$196,496.70 

Days 

F 244  (17) 

2.992 

Maronick  Const. 

G,Agg.Surf.  & PMBS 

8/27/70 

180  Cal 

10/5/70 

Good 

7 

97 

Raynolds  Pass-Ennis 

$674,965.75 

Days 

S 273  (6),  S 446  (3) 

6.708 

Schultz  & Lindsay 

G,  Agg.  Surf. , PMBS 

7/28/70 

210  Cal 

8/18/70 

Good 

40 

97 

& S 443  (1)  U-90 

$834,601.55 

Signing  & 2 Bridges 

Days 

Pray  Siding-Mill  Creek, 
Livingston-SW  & Chico-No. 

DISTRICT  THREE  - GREAT  FALLS 

Division  31-30  - Great  Falls 

I 15-4  (33)229  U-l 

1.537 

Schultz  & Lindsay 

G & Rel  Items 

8/25/69 

150  Cal 

9/22/69 

Good 

6 

98 

& I 15-5  (35)230  U-5 

$465,408.96 

Days 

Dearborn  River-N  & Cascade 

Co.  Line-N. 

I 15-4  (33)229  U-2 

1.011 

Clair  Boulet  Const. 

Fencing 

8/25/69 

30  Cal 

7/22/70 





99 

Dearborn  River-N. 

$7,362.00 

Days 

I 15-4  (33)229  U-3 

4.310 

Schultz  & Lindsay 

Agg.  Surf. , PMBS, 

10/23/69 

350  Cal 

11/5/69 

Fair 

77 

72 

& I 15-5  (35)  230  U-l 

$2,095,448.20 

Lndscp.  & 2 Comf.  stas. 

Days 

Dearborn  River-N  & 

& Rel.  Items 

Cascade  Co.  Line-N. 
I-IG  15-4  (39)229 



Cop  Const. 

Dual  Bridge 

5/29/69 

475  Cal 

7/22/69 

Fair 

18 

98 

Dearborn  River-N. 

$2,257,619.32 

Days 

I 15-4  (46)222  U-2 

0.551 

Zook  Bros. 

G,  Agg.  Surf. , PMBS  & 

11/27/70 

140  Cal 

12/14/70 

-- 

-- 

99 

Craig  Slide 

$918,274.51 

F enc ing 

Days 

I 15-5  (35)230  U-4 

3.299 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal 

3/18/70 

-- 

-- 

58 

Cascade  Co.  Line-N. 

$24,691.24 

Days 

I 15-5  (43)230 

--- 

Mahnomen  Pile  D&E 

Dual  Bridge 

7/23/69 

370  Cal 

8/26/69 

-- 

-- 

95 

Cascade  Co.  Line-N. 

$1,216,218.82 

Days 

I 15-5  (57)280  U-l 

10.082 

Peter  Kiewit  Sons 

G,  Agg.  Surf. , PMBS 

7/1/71 

360  Cal 

8/6/71 

Fair 

30 

0 

Vaughn-No. 

$3,780,299.64 

Signing  & Fencing 

Days 

I 15-5  (57)280  U-2 

— 

Cop  Const. 

Structures 

7/1/71 

300  Cal 

8/26/71 

-- 

-- 

0 

Vaughn-No. 

$532,215.26 

Days 

I 15-6  (17)291  U-l 

7.752 

McIntyre  Const.  Co. 

G,  Agg.  Surf. , PMB 

5/26/71 

300  Cal 

7/27/71 

-- 

-- 

1 

Power  No.  & So. 

& S.  Birch 

PMB,  Fencing,  Signing 

Days 

$2,958,442. 19 
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MONTHS  ^CONSTRUCTION  REPORT  - 8/31/71 
Divisional -30  - Great  Falls  (Cont’d) 


I 15-6  (17)291  U-2 

Cop  Construction 

Structures 

5/26/71 

240  Cal 

8/9/71 

Fair 

5 

1 

Power  No.  & So. 

$311,731.24 

Days 

S 198  (3),  S 348  (11)  17.420 

Richardson  Const. 

G & PMBS 

3/24/70 

210  Cal 

7/7/70 

Fair 

22 

86 

& S 348  (11)  U-90 

$1,207,301.14 

Days 

Belt-Highwo'od  & Gt.  Falls-Highwood 

RF  267  (15)  0.411 

Sandon  Const.  Co. 

Guard  Rail  & 

8/27/71 

90  Cal 

NOT  STARTED 

Ovando- Rogers  Pass 

$15,313.50 

Delineation 

Days 

F 277  (8) 

Cascade  Electric 

Traf.  Cont.  Devices 

12/8/70 

7/1/71 

3/9/71 

-- 

-- 

99 

10th  Ave.  So.  -Gt.  Falls 

$87,786.54 

F 278  (9) 

Western  Sign  Corp. 

Lighting 

7/27/71 

20  Cal 

8/25/71 

-- 

-- 

0 

Division  & 3rd  St. , Gt.  Falls 

$3,819.00 

• 

Days 

F 9999  (35)  61.0 

Western  Sign  Corp. 

Sign.  & Delineation 

7/27/71 

120  Cal 

NOT  STARTED 

U.  S.  Hwy.  #87 

$21,507.00 

Days 

Division  32-30  - Havre 

S 12  (16)  7.868 

Richardson  Const. 

G,  GS,  PMB,  Seal 

2/22/71 

160  Cal 

5/3/71 

Fair 

16 

57 

Harlem-Turner-Can.  Line 

$438,006.27 

Cover  & Signing 

Days 

I 15-7  (12)331  U-l  11.390 

S.  Birch,  Inc. 

G & Rel  Items 

2/25/70 

300  Cal 

4/6/70 

Fair 

22 

97 

& S 357  (10) 

$1,088,789.94 

Days 

Valier  Jet.  -N  & S & Valier-E. 

I 15-7  (12)331  U-3  11.070 

R.  C.  Schmoll 

Fencing 

2/25/70 

30  Cal 

4/6/70 

Fair 

2 

99 

Valier  Jet.  -N  & S 

$59,739.  80 

Days 

I-IG  15-7  (13)323  U-l  9.641 

Zook  Bros. 

G,  Rel.  Items  & Struct. 

7/29/70 

350  Cal 

9/3/70 

Good 

100 

65 

& F 211  (15) 

$3,279,333.49 

Days 

Conrad-N  & S & Vaughn-Conrad 

I-IG  15-7  (13)323  U-2  8.991 

O & K Const. 

F enc ing 

7/29/70 

30  Cal 

10/8/70 

Fair 

-- 

61 

Conrad  N & S 

$45,591.02 

Days 

I-IG  15-7  (13)323  U-3 

Sletten  Const. 

Structures 

11/24/70 

180  Cal 

1/27/71 

Fair 

4 

54 

Conrad  - N & S 

$282,842.47 

Days 

I 15-7  (14)331  & 11.390 

Peter  Kiewit  Sons’ 

Agg.  Surf.  , PMBS  & 

3/30/71 

120  Cal 

5/12/71 

Good 

50 

9 

S 357  (11) 

$3,  125,674, 10 

Signing 

Days 

Valier  Jet.  -N  & S & Valier  E. 

I-IG  15-7  (15)323  & 9.641 

Zook  Bros. 

Agg.  Surf.  PMBS  & 

3/30/71 

90  Cal 

NOT  STARTED 

RF  211  (16) 

$2,657,940.69 

Signing 

Days 

Conrad-N  & S & Vaughn-Conrad 

I 15-8  (17)369  U-l  9.216 

Nilson -Smith  Const. 

G,  Agg,  Surf. , PMBS 

11/21/69 

330  Cal 

4/14/70 

Good 

49 

90 

Sunburst-So. 

$2,230,525.  98 

Sign  & Structures 

Days 
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MQNTH'Hf  > CONSTRUCTION  REPORT  - 8/31/71 
Division  32-30  - Havre  (Cont'd) 


I 15-8  (17)  369  U-2 

9.216 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal 

NOT  STARTED 

Sunburst  - So. 

$58,711. 99 

Days 

I 15-8  (27)369 

9.216 

Nilson-Smith  Const. 

Agg.  Surf.  , PMBS  & 

6/25/70 

180  Cal 

10/15/70 

Good 

71 

46 

Sunburst  - So. 

$1,  389,389. 11 

Signing 

Days 

F 66  (7),  F 221  (4) 

Nilson-Smith  Const. 

G.  , Stab.  Top  Surf. , 

8/27/71 

200  Cal 

NOT  STARTED 

City  Proj. 4-24-69 

$509,602. 96 

PMS,  Br.  Widening  & Sign 

Days 

Chinook -W,  1st  St., 

Chinook  Strs. 

F 132  (11) 

9.281 

Kraling  & Nelson 

G,  Agg.  Surf.  ,PMB  & 

7/6/70 

210  Cal 

8/12/70 

Fair 

65 

51 

Chester  - Gildford 

$1,337,867.07 

PMBS 

Days 

S 219  (11) 

9.034 

Baltrusch  Const. 

G,  Agg.  Surf. , PMB  & 

11/23/70 

200  Cal 

4/8/71 

Good 

20 

70 

Big  Sandy -Rudyard 

$648, 369.48 

Signing 

Days 

S 237  (9)  U-l 

5.  101 

Nilson-Smith  Const. 

G,  Agg.  Surf. , PMB  & 

5/24/71 

240  Cal 

6/16/71 

Good 

39 

42 

Oilmont-East 

$458,995. 86 

Signing 

Days 

S 237  (9)  U-2 

--- 

F.  L.  Flynn  Co. 

Structure 

5/24/71 

150  Cal 

6/22/71 

Good 

6 

91 

Oilmont-East 

$70, 110. 05 

Days 

S 339  (20) 

6.724 

Hilde  Const. 

G,  Agg.  Surf. , PMB,  Seal  12/14/70 

180  Cal 

3/29/71 

Good 

-- 

99 

Ft.  Benton-Chester 

$447,401.80 

& Cover  & Signing 

Days 

S 435  (3)  & City  Proj 

. 1.609 

R.J.  Studer  & Sons 

G,  Agg,  , Surf. , PMBS 

9/3/70 

180  Cal 

10/2/70 

COMP. 

8/20/71 

No.  36-69 

$398,  854.  30  (State  portion) 

Days 

Harlem-W.  & S.  & Front  St. 

F 9999  (22) 

81. 1 

Western  Sign  Corp. 

Sign.  & Delineation 

7/27/71 

150  Cal 

NOT  STARTED 

U.  S.  Hwys  #2  & 87 

$28,566.00 

Days 

ABM  0801 

73.2 

M & S Const. 

Reshaping  & Agg.  Surf. 

7/1/71 

120  Cal 

7/29/71 

-- 

5 

0 

Various 

$332,616.04 

Days 

DISTRICT  FOUR  - GLENDIVE 
Division  41-30  - Glendive 


F 86  (37) 

12,247 

Richardson  Const. 

PMBS  & Bridges 

9/29/70 

240  Cal 

11/9/70 

Good 

14 

36 

Plevna -West 

$875,573.78 

Days 

I 94-4  (29)153, 

23.435 

Zook  Bros. 

Agg.  Surf. , PMBS  & 

6/25/70 

275  Cal 

10/7/70 

Fair 

14 

56 

I 94-5  (11)166  U-5  & 
I 94-5  (13)160 

$2,326,928.  11 

Signing 

Days 

Prairie  Co.  Line-E  & W & 

Terry  - W, 

I 94-5  (11)166  U-4 

8.254 

Gus  M.  Albert 

Agg.  Surf,  & PMBS 

4/29/70 

150  Cal 

8/28/70 

Good 

20 

84 

Terry  - W, 

$1,041,801,99 

Days 
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MONTH_Ct  CONSTRUCTION  REPORT  - 8/31/71 
Division  41-30  - Glendive  (Cont'd) 


I 94-5  (12)160  U~i 

6.322 

The  Brezina  Co. 

G & Rel  Items  & 

3/26/70 

200  Cal 

4/8/70 



.. 

99 

Prairie  Co.  Line-E. 

$1,306,421,42 

Structures 

Days 

I 94-5  (12)160  U-2 

5.711 

Bitter  Root  Fencing 

F enc ing 

3/26/70 

30  Cal 

4/17/70 

-- 

-- 

92 

Prairie  Co.  Line-E. 

$38,658. 11 

Days 

S-RS  128  (9)  U-1 

8.968 

Joe  Mayo  & Son  Inc. 

Grading  & Rel  Items 

7/27/71 

200  Cal 

NOT  STARTED 

Wibaux- Sidney 

$765,754,49 

Days 

S-RS  128  (9)  U-2 

--- 

Walter  Mackin  & Son 

Structure 

2/22/71 

150  Cal 

5/15/71 

Good 

9 

91 

Wibaux- Sidney 

$76, 292. 55 

Days 

S 359  (11) 

5,175 

Richardson  Const, 

G,  Agg,  Surf, , PMBS  & 

2/24/70 

180  Cal 

3/31/70 

Good 

20 

99 

Ma  r s h - G lend  i ve 

$452,275,47 

Structure 

Days 

Division  42  -30  - Wolf  Point 

S 8 (14) 

4.730 

Harry  Norgaard 

G,  Bit.  Stab.  Surf,  , PMB 

7/28/70 

210  Cal 

8/14/70 

99 

Opheim-Scobey 

$473, 185.61 

& Widen  2 Bridges 

Days 

S OOOS  (22) 

39, 1 

R , C , Schmoll  Const. 

Sign.  & Delineation 

8/27/71 

90  Cal 

NOT  STARTED 

Various  Sec.  Hwys 

$9,913.25 

Days 

F 84  (35) 

F,  L.  Flynn  Co, 

Riprap 

6/1/71 

90  Cal 

6/23/71 

Good 

7 

18 

Poplar  River-Poplar 

$101, 117. 10 

Days 

F-RF  152  (11)  U-l 

7,454 

Nilson-Smith  Const. 

G,  Agg,  Surf.  ,PMBB 

7/1/71 

360  Cal 

8/9/71 

-- 

4 

0 

Harlem - Dodson 

$1,319,230.66 

& Signing 

Days 

RF-F  152  (11)  U-2 

0,  129 

Mahnomen  Pile  D&E 

Structures 

10/28/70 

5/15/71 

12/3/70 

Good 

11 

41 

Harlem -Dodson 

$617,766,07 

S 202  (1)  U-90 

7. 466 

Gus  M.  Albert 

Plant  Mix  Bit.  Overlay 

7/26/71 

150  Cal 

NOT  STARTED 

Brockton  - North 

$122,623.53 

Days 

S 239  (4) 

8.003 

Gus  M.  Albert 

Agg.  Surf,  & PMBB 

7/1/71 

180  Cal 

8/19/71 

Good 

18 

4 

Nashua -No. 

$294,707.24 

Days 

F 253  (17) 

0. 177 

Lloyd  C.  Lockrem 

Upgrading  & PC  Cone. 

12/19/69 

180  Cal 

5/18/70 

-- 

-- 

99 

Circle-Wolf  Point  via 

$289,222.50 

Days 

4th  St.  Underpass 

F 9999  (27)  202.2 

Western  Sign 

Sign.  & Delineation 

12/15/70 

6/1/71 

4/14/71 

-- 

-- 

99 

U,S.  #2,  State  Hwy.  $71,699.60 

#5,  13,  16  & 24 
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MONTF^J  CONSTRUCTION  REPORT  - 8/31/71 


k 


DISTRICT  FIVE  - BILLINGS 
Division  51-30  - Billings 


S OOOS  (4)  & S OOOS  (21) 

Western  Sign  Corp, 

Sign.  & Delineation 

7/26/71 

120  Cal 

NOT  STARTED 

Var.  Sec.  Hwys.  82,1 

$42,969.71 

Days 

F 53(16)  & F 230(12)  2,224 

Kalispell  Neon  Sign  Ser, 

Lighting 

8/27/71 

90  Cal 

NOT  STARTED 

Billings  N,  E. , Billings 

$88,822,00 

Days 

Fairgrounds  Northeast 

1 90-8  (52)396  Ui,  13.336 

Schultz  & Lindsay 

G „ Agg,  , Surf. , PMBS  & 

3/26/70 

500  Cai 

4/13/70 

Good 

70 

75 

I 90-8  (63)406  U-l  & 

F 408  (3) 

Columbus-E  & W & 9th  St. 
Spur  - Columbus 

$6,846,354. 10 

Signing 

Days 

I 90-8  (52)396  U-2  & 

Rikiin  Const, 

6 Structures 

3/26/70 

320  Cal 

5/5/70 

COMP, 

8/18/71 

1 90-8  (63)406  U-2 
Columbus-E  & W 

$806,247.47 

Days 

I 90-8  (52)396  U-3  10.302 

Granite  Const. 

Fencing 

4/29/70 

30  Cal 

5/25/70 

-- 

-- 

86 

& I 90-8  (63)406  U-3 

Columbus  - E & W 

$73,300,08 

Days 

I 90-8  (61)436 

Midland  Electric 

Lighting 

11/24/70 

7/1/70 

3/1/71 

-- 

-- 

95 

Mossmain-Pinehill  Inters. 

$46,902,92 

I 90-8  (65)465  U-l  6,187 

Wickens  Bros. 

G,  Fencing  & Rel.  Items 

;9/29/70 

210  Cal 

10/26/70 

Fair 

56 

89 

Big  Horn  Co.  Line  - W, 

$1,344,047.  16 

Days 

I 90-8  (65)465  U-2  0,022 

Riklin  Const.  & 

Structures 

10/28/70 

135  Cal 

5/27/71 

Good 

8 

82 

Big  Horn  Co,  Line-W. 

Phil  R.  Blessinger 
$135,039.07 

Days 

1 90-8  (66)455  6.012 

Hilde  Const. 

Surfacing 

6/25/70 

180  Cal 

9/15/70 

Fair 

-- 

97 

Pinehill-Pryor  Creek 

$863,419.50 

Days 

I 90-8  (67)461  U-l  10.282 

Hilde  Const. 

Agg.  Surf.  & PMBS 

2/23/71 

120  Cal 

5/20/71 

Fair 

4 

25 

& I 90-8  (67)461  U-2 

Big  Horn  Co.  Line  - W. 

(East  & West  Sections) 

$1,471,959,28 

Days 

I 90-8  (68)418  & 

Fred  Strandberg  Const. 

Dual  Rest  Area 

7/27/71 

210  Cal 

NOT  STARTED 

I 90-9  (39)476 

Park  City-W  & Big  Horn  Co. 
Line-E. 

$463, 802.50 

Days 

I-IG  90-9  (26)471  U-l  & 

WmCollins  & Sons 

G & Rel,  Items  &Eros. 

11/24/70 

210  Cal 

3/9/71 

Fair 

49 

55 

I 90-8  (55)455  U-5  13.063 

& Tennefos  Const, 

Cont,  Diversion  Dam 

Days 

Big  Horn  Co,  Line-E,  & $1,027,138.11 

Pinehi  11  -Pryor  Creek 
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MONTHriV  CONSTRUCTION  REPORT  - 8/31/71  1 

Division  51-30  - Billings  (Cont'd) 


I-IG  90-9  (26)471  U-2 

0,096 

M,  Morrin  & Sons 

Structures 

12/15/70 

280  Cal 

2/23/71 

Good 

19 

55 

Big  Horn  Co.  Line-E. 

$760,889.05 

Days 

I-IG  90-9  (26)471  U-3 

13,064 

Empire  Sand  & Gravel 

Surf.  & PMBS 

1/26/71 

120  Cal 

8/12/71 

Good 

20 

2 

Big  Horn  Co.  Line-E. 

& Wm.  Collins  & Sons 

Days 

* 

$2,606,851,98 

I-IG  90-9  (31)489 

11, 116 

Empire  Sand  & Gravel 

Agg,  Surf. , PMBS  & 

4/29/70 

240  Cal 

5/19/70 

COMP. 

8/23/71 

Hardin  - W & Dunmore-  W. 

& Wm.  Collins  & Sons 

Signs 

Days 

$1,576,513.  89 

I 90-9  (32)501 

5,071 

Wm.  Collins  & Sons 

G,  Agg,  Surf,  , PMBS,  Jr. 

8/10/70 

180  Cal 

8/31/70 

Good 

-- 

95 

Hardin -So. 

& Empire  Sand  & Gravel 
$L  048, 004,  09 

Days 

1 94-1  (30)42  U-l 

4,073 

Wickens  Bros. 

G Fencing  & Rel, 

7/1/71 

250  Cal 

8/13/71 

Fair 

12 

i 

Custer  - E & W 

$977,533.40 

Items 

Days 

(West  Section) 

F 107  (16)  & 

7,  014 

Francis  M,  Tindall 

G » Agg,  Surf.  , PMB, 

7/30/70 

240  Cal 

10/9/70 

Fair 

41 

70 

F 258  (15)  U-l 

$1,287,649,65 

PMBS  & Signing 

Days 

Bridger- Laurel  & Wyo. 

Line -Bridger 

F 107  (17) 

Rainbow  Electric  Co. 

Lighting 

8/27/71 

45  Cal 

NOT  STARTED 

Main  St,  -Bridger 

$12,613.50 

Days 

S 132  (6) 

1,692 

Sletten  Const. 

G,  Agg.  Surf. , PMBS 

10/26/70 

425  Cal 

11/18/70 

Fair 

6 

44 

Billings-So. 

$1,601,063.25 

Days 

S 172  (1)  U-90 

2,773 

Empire  Sand  & Gravel 

Plant  Mix  Bit.  Overlay 

8/27/71 

45  Cal 

NOT  STARTED 

Black  Otter  Trail-No. 

$86,692. 10 

Days 

of  Billings 

F 258  (15)  U-2 



W.  P.  Roscoe 

2 Bridges 

7/20/70 

180  Cal 

8/24/70 

.. 

.. 

99 

Wyo.  Line-Bridger 

$301, 142. 11 

Days 

S 260  (11) 

1,041 

Willis  & Lewis 

G,  Agg.  Surf. , RMBS  & 

3/24/70 

120  Cal 

5/6/70 

Poor 

6 

95 

Lodge  Grass-St,  Xavier 

$104,857.39 

Seal  Coating 

Days 

S 433  (4) 

7.882 

Empire  Sand  & Gravel 

Seal  & Cover 

7/26/71 

30  Cal 

8/2/71 

Fair 

2 

87 

Laurel  - North 

$26, 142. 15 

Days 
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MONTF%  r CONSTRUCTION  REPORT  - 8/31/71 


Division  52-30  - Miles  City 


I-IG  94-3  (24)83  U-l  7.003 

Hilde  Const. 

G,Agg.  Surf.  ,PMBS  & 

8/27/70 

300  Cal 

11/4/70 

Fair 

35 

53 

Forsyth  - W. 

$1,393,024.56 

Signing 

Days 

I-IG  94-3.(24)83  U-2  0. 120 

Cop  Construction 

2 Bridges 

3/30/71 

230  Cal 

4/19/71 

Good 

12 

60 

Forsyth  - W. 

$383,616.56 

Days 

I 94-3  (30)105  U-l 

Crick  Co, 

Dual  Rest  Area 

8/27/71 

150  Cal 

NOT  STAR  TED 

Rosebud-East  Section 

$212,755,00 

Days 

I 94-4  (25)153  U-l  8.859 

Zook  Bros, 

G & Rel.  Items 

1/29/70 

300  Cal 

3/31/70 

-- 

97 

Prairie  Co.  Line  - Wt 

$1,274,356,74 

Days 

I 94-4  (25)153  U-2  8.850 

Granite  Const, 

Fencing 

1/29/70 

30  Cal 

5/6/70 

-- 

-- 

99 

Prairie  Co,  LineW. 

$69,476.12 

Day  s 

I 94-4  (27)119  U-l  8,138 

Joe  Mayo  & Son  Inc, 

G>  Agg,  Surf. , PMBS 

7/1/71 

270  Cal 

7/12/71 

Fair 

50 

5 

Hathaway -East 

& Richardson  Const, 

Fencing  & Signing 

Days 

$1,  571,225,  85 

I 94-4  (27)119  U-2 

Walter  Mackin  & Son 

Rev,  & Lengthen  Str, 

8/27/71 

150  Cal 

NOT  STARTED 

Hathaway  East 

$49,746.40 

Days 

S 460  (4)  10,204 

Harris-Clason  & 

G & Agg.  Surf. 

12/14/70 

210  Cal 

3/8/71 

Good 

53 

77 

Bell  Creek  Access  Rd. 

K.  Harris 

Days 

$722,789.37 


Division  53-30  - Lewistown 


S OOOS  (12) 

77.5 

R.C.  Schmoll  Const. 

Sign.  & Delineation 

8/27/71 

120  Cal 

NOT  STARTED 

Various  Sec.  Hwys 

$19,787.60 

Days 

S OOOS  (27)  & 

28. 1 

R.C.  Schmoll  Const. 

Sign.  & Delineation 

7/26/71 

90  Cal 

NOT  STARTED 

S OOOS  (28) 

$10,816.00 

Days 

Various  Sec.  Hwys 

S 42  (11) 

6.309 

Francis  M.  Tindall 

PMB  Overlay 

7/28/70 

150  Cal 

10/8/70 

Fair  17  97 

Jordon  - NW 

$267,262.85 

Days 

S 92  (4) 

5.319 

Lewis  Const. 

G & PMB 

12/16/69 

180  Cal 

5/18/70 

Fair  --  98 

Hobson -SW 

$254,748.40 

Days 

F 235  (36)  U-l 

9,051 

Maronick  Const. 

G,Agg.  Surf.  , PMBS  & 

5/28/70 

260  Cal 

7/13/70 

Fair  20  63 

Armington-  Lewistown 

$941,336. 80 

Signing 

Days 

F 235  (36)  U-2 

0,073 

Walter  Mackin  & Son 

2 Structures 

5/28/70 

240  Cal 

7/23/70 

COMP.  8/5/71 

Armington-  Lewistown 

$238,793.31 

Days 

F 9999  (33) 

162.0 

George  Rakes,  Inc, 

Signing 

10/28/70 

180  Cal 

5/4/71 

97 

U.  S,  Hwys.  #87  & 191 

$36,500,40 

Days 

& Mont.  Hwy,  #19  & 200 


£ 
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MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 
MONTANA 


September  1,  1971 


Pro  iect 

Location 

Length 

Type 

Work 

°L  Work  Completed 
and  Estimated 
Completion  Date 

Percent 

Time 

Used 

Contractor  and 
Contract  Amount 

FHF  61-1(1) 

Begins  approximately  8 miles  north 
easterly  of  Columbia  Falls  and  extends 

2.7  miles  northerly  on  the  North  Fork 
of  the  Flathead  River  Highway. 

2.  733 

Grading,  Base, 
Bituminous  Sur- 
face Treatment 

68 

Oct.  1971 

68 

URECO,  Inc. 

$465,181.50 

FHP  61-1(2)  & 

FL  61(1) 

Begins  approximately  0.5  miles  north 
from  Columbia  Falls  and  extends 
northerly . 

7.  702 

Grading,  Base 

PMS 

38 

Aug.  1972 

35 

URECO,  Inc. 

$1,514,510.00 

FHP  43-1(3)  & 

F 217(22) 

Begins  approximately  0.5  miles  north- 
westerly of  Gardiner  and  extends 
northwes  ter ly . 

4.308 

Grading,  Base, 

PMS 

99 

Sept.  1971 

86 

R.  J.  Studer  & Sons 
$592,683.37 

A-AD  15(2) 

Begins  at  Conrad  and  extends  east 

8. 9 miles. 

8.912 

Grading,  Base, 
PMS,  Structure 

52 

Nov.  1971 

54 

McIntyre  Const.  Co.  & S. 
$1,890,592.00 

A-AD  15(3) 

Begins  13  miles  north  of  Conrad  and 
extends  3.7  miles  east. 

3.663 

Grading,  Crushed 
Aggregate  Surfac- 
ing 

99 

July  1971 

99 

Konda  Construction,  Inc. 
$243,072 

FHP  9-1(5) 

Begins  3 miles  northeasterly  of 

St.  Regis  and  extends  northeasterly. 

4.669 

Grading,  Crushed 
Aggregate  Surfac- 
ing, PMS 

33 

July  1972 

22 

Materne  Bros.  Co. 
$1,009,298.00 

GNP  1-C12 

West  side  of  Going-to-the  Sun  Road 
approximately  31  miles  northeasterly 

0.604 

Guardrail  & Misc. 
Items 

7 

Nov.  1971 

38 

E.  F.  Matelich  Construct 
$261,980.00 

FHP  20-1(2) 

Bitterroot  - Big  Hole 

11.98 

Fencing 

23 

Nov.  1971 

20 

Slavin  & Shafer,  Inc. 
$75,032.00 

FHP  42-1(1) 

West  Gallatin  Higlway 

1.955 

Base,  PMS 

Contract  Awarded  July 

30,  1971 

Schultz  & Lindsay  Const. 
$116,547.50 

Inc . 


< 

Bb/islxs  brie  i9niba 

. '<1  ? 33  3 9 W,' ii  10(5 

STATE  HIGHWAY  COMMISSION 
CONSTRUCTION  DIVISION 


MONTHLY  CONSTRUCTION  REPORT 

Month  Ending  - September  30,  1971 CCXC  UJ £ 


Project  Number 

Contractor  & 

Contract 

Date 

Work 

Pro- 

Men 

% 

& Location 

Mileage 

Bid  Price 

Type  of  Work 

Awarded 

Comp, 

Began 

gress 

Empl.  Compi, 

DISTRICT  ONE  - MISSOULA 

Division  11-30  - Missoula 

S 36  (7)  U-90 

5.011 

Helena  Sand  & Gravel 

Plant  Mix  Surface 

7/26/71 

90  Cal 

9/13/71 

Poor 

4 

0 

Helmville-No, 

$105,569.  13 

Overlay 

Days 

I 90-1  (48)0  U-l 

4.245 

Goodfellow  Bros. 

G,Agg,  Surf. , PMB 

9/30/70 

330  Cal 

11/4/70 

Good 

119 

35 

Lookout  Pass-E, 

$4,008,513. 17 

Base 

Days 

I 90-1  (48)0  U-2 

--- 

Mahnomen  Pile 

Structures 

9/30/70 

6/30/71 

3/19/71 

Good 

9 

37 

Lookout  Pass-E. 

D & E 

$454,854.92 

I-IG  90-1  (49)4  U-l 

6.708 

Goodfellow  Bros. 

G,  Agg,  Surf. , PMB 

12/1/70 

350  Cal 

3/30/71 

Good 

97 

53 

Saltese-W, 

$4,607,542.80 

& Structures 

Days 

I-IG  90-1  (49)4  U-2 

Waddell  Const. 

Structures 

12/1/70 

360  Cal 

3/15/71 

Good 

9 

38 

Saltese-W, 

$563,940.80 

Days 

I-IG  90-1  (49)4  U-3 

--- 

Max  J.  Kuney  Co. 

4 Lane  Structure 

2/23/71 

300  Cal 

4/19/71 

Fair 

8 

39 

Saltese-W, 

$536,022. 15 

Days 

1 90-1  (68)22 

12.727 

Inland  Asphalt  Co, 

Surf,  Prep, , PMS  & 

4/27/71 

200  Cal 

6/2/71 

Good 

17 

80 

Camel's  Hump  Detour 

$416,614.45 

Signing 

Days 

I 90-1  (76)4 

Federal  Const,  Co, 

Dual  Rest  Area 

5/26/71 

2l0  Cal 

8/10/71 

Fair 

4 

12 

Saltese-W, 

$125,475,75 

Days 

I 90-2  (32)120  U-l 

8.908 

Washington  Const, 

G,  Agg.  Surf, , PMB 

12/16/69 

360  Cal 

1/12/70 

Poor 

50 

61 

Clinton-E  & W 

$4,235,063.09 

PMBS,  Sign.  , Seed.  , 

Days 

Comf,  Sta,  & Forest  Serv,  Rd, 

I 90-2  (32)120  U-3 

8.908 

Fred  Strandberg 

Fencing 

12/1/69 

30  Cal 

3/27/70 

-- 

3 

21 

Clinton-E  & W 

$68, 784,20 

Days 

I 90-2  (33)129  U-l 

6.474 

Washington  Const. 

G,  Agg.  Surf,  , PMB, 

7/1/69 

400  Cal 

8/4/69 

Fair 

31 

80 

& I 90-3  (15)132  U- 
Beavertail  - E & W 

1 

$3,241,826.29 

Sign  & Dual  Over  pa 

ss 

Days 

I 90-2  (33)129  U-2 

6.474 

Granite  Const. 

Fencing 

7/1/69 

30  Cal 

9/23/69 

-- 

-- 

36 

& I 90-3  (15)132  U- 

2 

$42,748.90 

Days 

Beavertail  - E & W 


-V 
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MONTH 4 ^ CONSTRUCTION  REPORT  - 9/30/71 
Division  11-30  - Missoula  (Cont'd) 


I 90-2  (35)85  U-l  10.170 
Frenchtown  - E & W 


I 90-2  (35)85  U-2  10,170 

Frenchtown  - E & W 
1 90-2  (49)97 
DeSmet  & Bonner  Inters. 

I 90-3  (33)143 
Bearmouth  W & E 
S-RS  127  (5)  7,165 

Philipsburg-West 
FI  219  (12)  U-90  2.5 

Inters,  Airport  Rd, 

& Mont.  200 
SMP  3299-71 
Various  Roads 
F 9999  (34)  58,4 

Mont,  Hwy,  #200 


Division  12-30  - Kalispell 

F 100  (11)  U-90  0.240 

Columbia  Falls -Whitefish 
F 118  (11)  & 3,896 

F 250  (8) 

Libby -R exford  via  Calif 
Ave,  & Troy- Libby 
S 157  (5)  4.771 

Kalispell-  Lupfer 
S 221  (5)  3,482 

Thompson  Falls  -W, 

F 250  (8)  U-90 
Int.  Louisiana  & Idaho 
Ave -9th  St.  Libby 


Peter  Kiewit  Sons' 
$4, 185, 224.  50 


Pipestone  Const. 

$96,276,69 

Rainbow  Electric 

$69,753,60 

Skinner  Enterprises 

$199,743.35 

Associated  Asphalt 

$413,405,70 

Kalispell  Neon  Sign  Ser, 

$7,217.00 

Konda  Const,  Inc. 
$142,480,00 
Skinner  Enterprises 
$22,995,95 


Washington  Const. 
$149,386,04 
Holland  Const, 

$1, 769, 642, 90 


Kraling  & Nelson 
$537,472,01 
Washington  Const, 
$683,668,99 
Western  Sign  Corp. 
$29,977,55 


91 


G,  Agg,  Surf, , Cem 
Trtd  Base,  PC  Cone. 
Pav.  PMBS,  Signing 
& Dual  Weigh  Sta. 

11/21/69 

400  Cal 
Days 

12/12/69  Good 

30 

Fencing 

.11/21/69 

30  Cal 
Days 

3/19/70 

“ ” 

Lighting 

8/27/70 

5/15/71 

2/22/71  COMP, 

9/2/71 

Dual  Rest  Area  & 

Structure 

7/1/71 

150  Cal 
Days 

9/22/71 

-- 

Surf,  & Signing 

7/1/71 

180  Cal 
Days 

7/14/71  Good 

14 

Lighting 

8/27/71 

20  Cal 
Days 

NOT  STARTED 

Crush  & Stockpile 

8/27/71 

90  Cal 
Days 

9/21/71  Good 

22 

Sign,  & Delineation 

7/27/71 

120  Cal 
Days 

NOT  STARTED 

C.Agg,  Surf,  ,R MBS  12/16/69 
Sign.  & Flasher  Light 
G , Agg,  Surf,  » PMBS  7/23/69 
Sign.  & Signs,  Light, 

G,  Agg,  Surf. , PMBS  1/25/71 
& Cover 

G & Crush,  Base  Surf.  6/23/70 

Signals  Subject  to 

FHWA  Cone, 


90  Cal  7/7/70  COMP,  9/7/71 

Days 

330  Cal  9/4/69  COMP  9/17/71 

Days 

180  Cal  2/22/71  Fair  — 45 

Days 

200  Cal  7/30/70  Fair  --  40 

Days 

45  Cal  NOT  STARTED 
Days 


' 


' 


- 


MONTH  CONSTRUCTION  REPORT  - 9/30/71 

DISTRICT  TWO  - BUTTE 
Division  21-30  - Butte 


S 2 (20) 

8,277 

M & S Const, 

Agg.Surf,  & PMBS 

7/28/70 

150  Cal 

9/22/70 

COMP, 

9/24/71 

Heiena-Flesher  Pass- 

$484, 831, 81 

Days 

Lincoln 

S 2 (21) 

8,277 

Sandon  Const.  Co, 

Guard  Rail 

7/1/71 

90  Cal 

8/16/71 

Fair 

10 

39 

Helena -Flesher  Pass- 

$108, 145,63 

Days 

Lincoln 

S OOOS  (33) 

27,9 

Skinner  Enterprises 

Signing  & Delineation  8/27/71 

60  Cal 

NOT  STARTED 

Various  Sec,  Hwys, 

$9,047,40 

Days 

I 15-1  (29)64  U-l 

10,436 

Hilde  Const, 

G & Rel  Items 

4/29/70 

250  Cal 

5/20/70 

COMP 

9/22/71 

Dillon- Apex 

$1, 006, 377. 65 

Days 

I 15-1  (29)64  U-3 

10,437 

Hoy  land  Const,  & 

Fencing 

4/29/70 

30  Cal 

5/13/70 

COMP, 

9/7/71 

Dillon- Apex 

P & R Const, 
$50,895,20 

Days 

1 15-1  (30)75  U-l 

10, 192 

Hilde  Const,  Co, 

Grading  & Fencing 

5/26/71 

275  Cal 

0/21/71 

Fair 

70 

27 

Apex -Browns  Bridge 

$3.  161.029,27 

Days 

1 15-1  (30)75  U-2 

--- 

Cop  Const,  Co, 

Structures 

5/26/71 

240  Cal 

7/19/71 

Good 

6 

16 

Apex -Browns  Bridge 

$289,747.07 

Days 

1 15-1  (42)23  U-l 

15,244 

S,  Birch,  Inc, 

G,  Agg,  Surl,  /Bit, 

7/2/69 

400  Cal 

7/21/69 

-- 

99 

Deil-Redrock 

$4,385,992,31 

Stab,  Base.  PMBS, 
Seed  & Sign 

Days 

1 15-1  (42)23  U-3 

15, 244 

Hildreth  Const. 

Fencing 

7/1/69 

30  Cal 

9/25/69 

-- 

-- 

90 

Dell-Redrock 

$80, 668,  50 

Days 

I 15-1  (47)17  U-l 

5,558 

McIntyre  Const, 

G,  Agg,  Surf.  & PMBS9/29/70 

240  Cal 

10/15/70 

Good 

4 

95 

Lima-Dell 

& S.  Birch,  Inc, 

$1,006, 331,64 

Days 

I 15-1  (47)17  U-2 

--- 

Huckaba  Const, 

Structures 

9/29/70 

150  Cal 

4/15/71 

COMP, 

9/25/71 

Lima-Dell 

$65,135,87 

Days 

I 15-1  (50)85  U-l 

2,455 

Washington  Const, 

G.  Fencing  & Rel, 

7/1/71 

250  Cal 

9/27/71 

-- 

-- 

0 

Browns  Bridge-No, 

$1,816,  329,49 

Items 

Days 

I-IG  15-1  (50)85  U-2 

0, 105 

M,  Morrin  & Sons  Co, 

Structure 

7/26/71 

300  Cal 

9/13/71 

-- 

-- 

0 

Browns  Bridge-No, 

$917,400,43 

Days 

7 


,8 

- 


month l ^Construction  report  - 9/30/71 

Division  21-30  - Butte  (Cont'd) 


I 15-1  (56)85 

--- 

W,P,  Roscoe  Co.  & 

Big  Horn  River 

Mc  Laughlin  Const, 
$799,889,40 

I 15-3  (20)155  U-l 

6,847 

Washington  Const, 

Boulder  Hill -South 

$4,715,636,29 

I 15-3  (20)155  U-2 

Huckaba  Const, 

Boulder  Hi  11 -South 

$469,837, 84 

I 15-3  (22)168  U-l 

5.397 

Maronick  Const, 

Jefferson  City-N  & S 

$1,992,393,65 

I 15-4  (44)202 

6, 133 

Washington  Const, 

Helena  Hill-Sieben  Interch, 

$1,234, 500  72 

F 77  (19) 

8.303 

Maronick  Const, 

T ownsend  - Helena 

$1,078,793,46 

I 90-3  (23)166  U-l 

5,995 

Crick  Co, 

Gold  Creek  - East 

$4,200,820,27 

I 90-3  (23)166  U-2 

Riklin  Const,  Co,  & 

Gold  Creek  - East 

Phil  R,  Blessinger 
$533,222.49 

T 9058  (1) 

Skinner  Enterprises 

Helena  St,  & Intersections 

$96, 970, 36 

Division  22-30  - Bozeman 

I IG  90-6  (23)304  U-l 

4,  574 

Holland  Const,  & 

F 44  (1)  & F 222  (18) 

Foley  Bros, 

Bozeman-N,  Side-E, 
Belgrade-Bozeman  & 
Bozeman- E , 

$1,314,866, 16 

I-IG  90-6  (23)304  U-2 

4.  716 

Joseph  Yurek 

Bozeman-N,  Side~E, 

$42,277,90 

I 90-6  (27)305 

5,486 

Holland  Const,  & 

Bozeman-N,  Side-E, 

Foley  Bros, 
$839,472,21 

I 90-6  (28)276 

— 

Rainbow  Electric 

Three  Forks,  Belgrade  & $61,713,20 

Manhattan  Inters. 


Dual  Structure 

7/1/71 

350  Cal 
Days 

7/22/71 

Good 

20 

8 

G»  Agg,  Surf,  , PMS, 

Pending 

300  Cal 

NOT  STARTED 

Fencing  & SLgn, 

FHWA  Cone, 

Days 

Structures 

9/20/71 

300  Cal 

NOT  STARTED 

Days 

G,  Agg,  Surf, , PMBS 

6/25/69 

300  Cal 

7/28/69 

-- 

2 

99 

Sign.  & Structures 

Days 

G.  Agg,  Surf,  , PMBS 

4/27/71 

240  Cal 
Days 

6/14/71 

Good 

32 

34 

G,  Agg  Surf,  , PMBS 

4/27/71 

165  Cal 

5/24/71 

Good 

80 

50 

& Signing 

Days 

G,  Agg,  Surf, , PMS, 

6/1/71 

330  Cal 

7/1/71 

Good 

99 

22 

Fencing.  Sign,  Dual 

Days 

Rest  Area  & Structure 

Structures 

5/26/71 

300  Cal 
Days 

9/20/71 

Good 

5 

1 

Traf,  Cont,  Devices 

7/27/71 

60  Cal 

NOT  STARTED 

Days 

G,Agg,  Surf,  , PMBS 
& ReL  Items,  Struct, 
Civs. 

3/28/69 

& 

325  Cal 
Days 

5/18/69 

98 

Fencing 

Agg,  Surf,  , PMBS, 

3/28/69 

9/27/69 

30  Cal 
Days 

180  Cal 
Days 

5/7/69 

4/15/70 

COMP,  8/17/71 

Fair  3 95 

Lighting 

11/14/70 

7/1/71 

2/8/71 

Poor  - - 98 

■ 


■''AH 

MONTHLY  CONSTRUCTION  REPORT  - 9/30/71  * 

Division  22-30  - Bozeman  (Cont'd) 


I 90-7  (24)374  U-l  13.701 

& I 90-8  (62)388 

Greycliff-E,  & Reedpoint-W. 

Washington  Const. 

$5, 079, 801.40 

G,  Agg,  Surf. , PMBS  9/15/70 

Sign, , Seed,,  & Lighting 

400  Cal 
Days 

10/20/70 

Good  71 

60 

I 90-7  (24)374  U-2 
Greycliff-E% 

0. 138 

M.  Morrin  & Son 
$667,463. 83 

6 Structures 

9/15/70 

320  Cal 
Days 

10/7/70 

Fair  8 

92 

I 90-7  (24)374  U-3 
Greycliff-E. 

13.  048 

Williams  Const. 
$78,067,30 

Fencing 

9/15/70 

30  Cal 
Days 

10/15/70 

Fair  5 

50 

I 90-7  (30)377 
Greycliff-E, 

” “ 

Skinner  Enterprises 
$196,496,70 

Dual  Rest  Area 

7/1/71 

150  Cal 
Days 

8/10/71 

Poor  4 

3 

F 244  (17) 

Raynolds  Pass-Ennis 

2.  992 

Maronick  Const, 
$674,965,75 

G,  Agg,  Surf,  & PMBS 

8/27/70 

180  Cal 
Days 

10/5/70 

Fair  3 

98 

S 273  (6),  S 446  (3) 

& S 443  (1)  U-90 

6.  708 

Schultz  & Lindsay 
$834,601,55 

G,  Agg,  Surf,  , PMBS 
Signing  & 2 Bridges 

7/28/70 

210  Cal 
Days 

8/18/70 

COMP,  9/22/71 

Pray  Siding -Mill  Creek, 
Livingston -SW  & Cnico-No, 


DISTRICT  THREE  - GREAT  FALLS 
Division  31-30  - Great  Falls 


S OOOS  (25) 

61,  6 

Western  Sign  Corp, 

Sign,  & Delineation 

NOT 

120  Cal 

NOT  STARTED 

Var,  Sec,  Hwys, 

$26,658.50 

AWARDED 

Days 

I 15-4  (33)229  U-l 

1,537 

Schultz  & Lindsay 

G & Rei  Items 

8/25/69 

150  Cal 

9/22/69 

99 

& 1 15-5  (35)230  U-5 

$465,408,  96 

Days 

Dearborn  River-N  & Cascade 

Co.  Line  - N, 

I 15-4  (33)229  U-2 

1,011 

Clair  Boulet  Const, 

Fencing 

8/25/69 

30  Cal 

7/22/70 

COMP,  9/15/71 

Dearborn  River-N, 

$7,362,00 

Days 

I 15-4  (33)  229  U-3 

4,  310 

Schultz  & Lindsay 

Agg . Surf. , PMBS 

10/23/09 

350  Cal 

11/5/69 

Fair  67  83 

& I 15-5  (35)230  U-l 

$2,095,448,20 

Lndscp,  & 2 Comf,  stas. 

Days 

Dearborn  River  - N & 

& Rel.  Items 

Cascade  Co,  Line-N. 

MG  15-4  (39)229 

--- 

Cop  Const, 

Dual  Bridge 

5/29/69 

475  Cal 

7/22/69 

COMP,  9/24/71 

Dearborn  River-N, 

$2,257,619,32 

Days 

I 15-4  (46)222  U-2 

0.551 

Zook  Bros, 

G,  Agg,  Surf. , PMBS  & 

11/27/70 

140  Cal 

12/14/70 

99 

Craig  Slide 

$918,274,51 

Fencing 

Days 

I 15-5  (35)230  U-4 

3.299 

Pipestone  Const, 

Fencing 

11/21/69 

30  Cal 

3/18/70 

58 

Cascade  Co.  Line-N. 

$24,691,24 

Days 

, 


monthly,  Instruction  report  - 9/30/70 

Division  31-30  - Great  Falls  (Cont’d) 


I 15-5  (43)230  — Mahnomen  Pile  D&E 


Cascade  Co,  Line-N. 

I 15-5  (57)280  U-l  10,082 

Vaughn -No. 

I 15-5  (57)280  U-2 
Vaughn  - No, 

I 15-6  (17)291  U-l  7.752 

Power  No.  & So, 


$1,216,218,82 
Peter  Kiewit  Sons 
$3,780,299,64 
Cop  Const, 
$532,215,26 
McIntyre  Const.  Co, 
& S,  Birch 


I 15-6  (17)291  U-2 
Power  No.  & So, 

S 198  (3),  S 348  (11) 
& S 348  (11)  U-90 
Belt-Highwood  & Gt. 
RF  267  (15) 


$2,958, 442, 19 
Cop  Const. 
$311,731.24 

17.420  Richardson  Const. 

$1,207, 301, 14 
Falls  -Highwood 
0,411  Sand  on  Const.  Co, 


Ovando-Rogers  Pass  $15,313,50 

F 277  (8)  ---  Cascade  Electric 


10th  Ave.  So. -Gt,  Falls  $87,786,54 


F 278  (9) 

Division  & 3rd  St,,  Gt,  Falls 
F 9999  (24)  122,0 

U.S.  Hwys.  87  & 89 
& Mont.  Hwys  21  & 200 
F 9999  (35)  61.0 

U.S,  Hwy,  #87 


Western  Sign  Corp, 
$3,819.00 
Watters  Const.  Co, 
$57,  140.80 

Western  Sign  Corp, 
$21,507,00 


Division  32-30  - Havre 

S 12  (16)  7.868 

Harlem -Turner -Can.  Line 
I 15-7  (12)331  U-l  11.390 

& S 357  (10) 

Valier  Jet.  -N  & S & Valier-E, 

I 15-7  (12)331  U-3  11,070 

Valier  Jet.  - N & S 
I-IG  15-7  (13)323  U-l  9,641 
& F 211  (15) 

Conrad -N  & S & Vaughn -Conrad 


Richardson  Const. 
$438,006, 27 
S,  Birch,  Inc. 
$1,088,789,94 

R,  C.  Schmoll 
$59,739,80 
Zook  Bros. 
$3,279,333.49 


♦ * 


Dual  Bridge 

7/23/69 

370  Cal 
Days 

8/26/69 

Fair 

98 

G,  Agg,  Surf, , PMBS 

7/1/71 

360  Cal 

8/6/71 

Fair 

67 

4 

Signing  & Fencing 

Days 

Structures 

7/1/71 

300  Cal 
Days 

8/26/71 

Fair 

8 

2 

G,  Agg,  Surf,  , PMB 

5/26/71 

300  Cal 

7/27/71 

Fair 

-- 

10 

PMB,  Fencing,  Signing 

Days 

Structures 

5/26/71 

240  Cal 
Days 

8/9/71 

Fair 

4 

4 

G & PMBS 

3/24/70 

210  Cal 
Days 

7/7/70 

Fair 

22 

95 

Guard  Rail  & 

9/11/71 

90  Cal 

NOT  STARTED 

Delineation 

Days 

Traf,  Cont:  Devices 

12/8/70 

7/1/71 

3/9/71 

COMP. 

9/15/71 

Lighting 

7/27/71 

20  Cal 
Days 

8/25/71 

Good 

-- 

60 

Sign.  & Delineation 

NOT 

180  Cal 

NOT  STARTED 

AWARDED  Days 

Sign,  & Delineation 

7/27/71 

120  Cal 
Days 

9/2/71 

Good 

-- 

44 

G,GS,  PMB,  Seal  2/22/71 

Cover  & Signing 

160  Cal 
Days 

5/3/71 

Good 

19 

80 

G & Rel  Items  2/25/70 

300  Cal 
Days 

4/6/70 

Fair 

7 

98 

Fencing  2/25/70 

30  Cal 
Days 

4/6/70 

-- 

-- 

99 

G,  Rel,  Items  & Struct,  7/29/70 

350  Cal 
Days 

9/3/70 

Fair 

66 

74 

. 


■ 

_ 


month l\., Construction  report  - 9/30/71  t ♦ 

Division  32-30  - Havre  (Cont'd) 


I-IG  15-7  (13)323  U-2 

8,991 

O & K Const. 

F enc  ing 

7/29/70 

30  Cal 

10/8/70 

Fair 

66 

Conrad  N & S 

$45,591,02 

Days 

I-IG  15-7  (13)323  U-3 

Sletten  Const. 

Structures 

11/24/70 

180  Cal 

1/27/71 

Fair 

58 

Conrad  - N & S 

$282, 842,47 

Days 

I 15-7  (14)331  & 

11. 390 

Peter  Kiewit  Sons' 

Agg.  Surf, , PMBS  & 

3/30/71 

120  Cal 

5/12/71 

Good  80 

38 

S 357  (11) 

$3,125,674, 10 

Signing 

Days 

Valier  Jet.  -N  & S & Valier  E, 

I-IG  15-7  (15)323  & 

9.641 

Zook  Bros, 

Agg,  Surf,  PMBS  & 

3/30/71 

90  Cal 

9/13/71 

Poor  11 

1 

RF  211  (16) 

$2,657,940,69 

Signing 

Days 

Conrad  - N & S & Vaughn -Conrad 

I 15-8  (17)369  U-l 

9,216 

Nilson-Smith  Const, 

G,  Agg,  Surf. » PMBS 

11/21/59 

330  Cal 

4/14/70 

Good  65 

96 

Sunburst  - So. 

$2,230,525,98 

Sign  & Structures 

Days 

1 15-8  (17)369  U-2 

9.  2i6 

Pipestone  Const, 

Fencing 

11/21/69 

30  Cal 

9/28/71 

Good  4 

1 

Sunburst  -So, 

$58,711,99 

Days 

1 15-8  (27)369 

9.216 

Nilson-Smith  Const. 

Agg,  Surf, , PMBS  & 

6/25/70 

180  Cal 

10/15/70 

Good  70 

82 

Sunburst  - So* 

$1,  389,  389, 11 

Signing 

Days 

F 66  (7),  F 221  (4)  & 

Nilson-Smith  Const, 

G„  Stab,  Tup  Surf,  , 

8/27/71 

200  Cal 

9/29/71 

-- 

0 

City  Proj,  4 24-69 

$509,602,  96 

PMS,Br:  Widening  & Sign 

Days 

Chinook- W,  1st  St, , Chinook  Strs, 

F 132  (11) 

9.281 

Kraling  & Nelson 

G,  Agg , Surf, , PMB  & 

7/5/70 

210  Cal 

8/12/70 

Fair  56 

71 

C he  ster - G i idf ord 

$1,337,867,07 

PMBS 

Days 

S 219  (11) 

9,034 

Baltrusch  Const, 

G.  Agg,  Surf, , PMB  & 

11/23/70 

200  Cal 

4/8/71 

Good 

94 

Big  Sandy-Rudyard 

$648, 369,48 

Signing 

Days 

F-RF  220  (12)  & 

3,  501 

Maronick  Const, 

G,  Agg,  Surf,  , PMS  & 

NOT 

180  Cal 

NOT  STAR  TED 

S-RS  193  (12) 

$553,588,51 

Fence 

AWARDED 

Days 

Cut  Bank-W,  & Valier -Cut  Bank 

S 237  (9)  U-l 

5, 101 

Nilson-Smith  Const, 

G,  Agg , Surf, , PMB  & 

5/24/71 

240  Cal 

6/16/71 

Good  26 

63 

Oilmont-East 

$458, 995, 86 

Signing 

Days 

S 237  (9)  U-2 

--- 

F,  L„  Flynn  Co. 

Structure 

5/24/71 

150  Cal 

6/22/71 

COMP,  9/22/71 

Oilmont-East 

$70, 110.05 

Days 

S 339  (20) 

6,724 

Hilde  Const, 

G.  Agg,  Surf,  , PMB, 

12/14/70 

180  Cal 

3/29/71 

COMP,  8/26/71 

Ft*  Benton -Chester 

$447,401,  80 

Seal  & Cover  & SLgn, 

Days 

F 9999  (22) 

81.  1 

Western  Sign  Corp„ 

Sign  & Delineation 

7/27/71 

150  Cal 

NOT  STARTED 

U,S,  Hyws  #2  & 87 

$28,566.00 

Days 

ABM  0801 

73.2 

M & S Const. 

Reshaping  & Agg,  Surf, 

7/1/71 

120  Cal 

7/29/71 

Good  29 

33 

Various 

$332,616.04 

Days 

■ 


■ 
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MONTHLY' CONSTRUCTION  REPORT  - 9/30/71 

DISTRICT  FOUR  - GLENDIVE 
Division  41-30  - Glendive 


F 86  (37) 

12,247 

Richardson  Const, 

PMBS  & Bridges 

9/29/70 

240  Cal 

11/9/70 

Fair 

17 

42 

Plevna -We  st 

$875, 573.  78 

Days 

I 94-4  (29)153 

23,435 

Zook  Bros, 

Agg.  Surf,  , PMBS  & 

6/25/70 

275  Cal 

10/7/70 

Fair 

65 

65 

I 94-5  (11)166  U-5  & 

I 94-5  (13)160 

$2,326,928. 11 

Signing 

Days 

Prairie  Co,  Line-E  & W & 

Terry  - W, 

I 94-5  (11)166  U-4 

8,254 

Gus  M,  Albert 

Agg,  Surf,  & PMBS 

4/29/70 

150  Cal 

8/28/70 

COMP, 

9/30/71 

Terry  - W, 

$1,041,801,  99 

Days 

I 94-5  (12)150  U-l 

6,  322 

The  Brezina  Co, 

G & Rei  Items  & 

3/26/70 

200  Cal 

4/8/70 

-- 

-- 

99 

Prairie  Co,  Line  -E, 

$1,306,421.42 

Structures 

Days 

1 94-5  (12)160  U-2 

5,711 

Bitter  Root  Fencing 

F enc ing 

3/26/70 

30  Cal 

4/17/70 

-- 

92 

Prairie  Co,  Line-E, 

$38,658, 11 

Days 

S-RS  128  (9)  U-l 

8,968 

joe  Mayo  & Son  Inc, 

Grading  & Rel  Items 

7/27/71 

200  Cal 

NOT  STARTED 

Wibaux -Sidney 

$765,754,49 

Days 

S-RS  128  (9)  U-2 

--- 

Walter  Mackin  & Son 

Structure 

2/22/71 

150  Cal 

5/15/71 

COMP: 

9/10/71 

Wibaux -Sidney 

$75,292,55 

Days 

S 359  (11) 

5,  175 

Richardson  Const, 

Gs  Agg,  Surf, , PMBS  & 

2/24/70 

180  Cal 

3/31/70 

COMP 

9/10/71 

Marsh-Glendive 

$452,275,47 

Structure 

Days 

Division  42-30  - Wolf  Point 


S 8 (14) 

Opheim-Scobey 

S OOOS  (22) 

Various  Sec,  Hwys 

4.  730 

39,  1 

Harry  Norgaard 
$473, 185,61 
R,C,Schmoil  Const, 
$9,913,25 

G,  Bit,  Stab,  Surf,  . PMB 
& Widen  2 Bridges 

Sign,  & Delineation 

7/28/70 

9/9/71 

210  Cal 
Days 

90  Cal 
Days 

8/14/70  COMP 

NOT  STARTED 

9/11/71 

F 84  (35) 

Poplar  River-Poplar 

F.  L,  Flynn  Co, 

$101, 117, 10 

Riprap 

6/1/71 

90  Cal 
Days 

6/23/71 

Good 

5 

93 

F-RF  152  (11)  U-l 
Harlem -Dodson 

7,  454 

Nilson -Smith  Const, 
$1,319,230.  66 

G,  Agg,  Surf, , PMBB 
& Signing 

7/1/71 

360  Cal 
Days 

8/9/71 

Fair 

0 

RF-F  152  (11)  U-2 
Harlem -Dodson 

0, 129 

Mahnomen  Pile  D&E 
$617, 766.07 

Structures 

10/28/70 

5/15/70 

12/3/70 

Good 

13 

57 

S 202  (1)  U-90 
Brockton-North 

7,466 

Gus  M.  Albert 
$122,623.53 

Plant  Mix  Bit,  Overlay 

7/26/71 

150  Cal 
Days 

9/3/71 

Fair 

“ ” 

7 

c 


e . 


- 
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MONTHLY" CONSTRUCTION  REPORT  - 9/30/71 
Division  42-30  - Wolf  Point  (Cont'd) 


S 239  (4)  8,003 

Nashua -No. 

F 253  (17)  0.177 

Circle- Wolf -Point  via 
4th  St.  Underpass 
F 9999  (27)  202.2 

U.  S.  #2,  State  Hwy. 

#5, 13,  16  & 24  


DISTRICT  FIVE  - BILLINGS 
Division  51-30  - Billings 

S OOOS  (4)  & S OOOS  (21) 
Var.  Sec,  Hwys.  82,  1 
F 53  (16)  & F 230  (12)  2,224 
Billings  N,  E,  s Billings 
Fairgrounds  Northeast 
I 90-8  (52)396  U-i,  13.336 
I 90-8  (63)406  U-l  & 

F 408  (3) 

Columbus-E  & W & 9th  St. 
Spur -Columbus 
I 90-8  (52)396  U-3  10,302 

& 1 90-8  (63)406  U-3 
Columbus-E  & W 
I 90-8  (61)436 
Mossmain-Pmehill  Inters, 

I 90-8  (65)465  U-l  6,187 

Big  Horn  Co,  Line-W. 

I 90-8  (65)465  U-2  0,022 

Big  Horn  Co.  Line-W. 

1 90-8  (66)455  6,012 

Pinehill-Pryor  Creek 
I 90-8  (67)461  U-l  10,282 

& I 90-8  (67)461  U-2 
Big  Horn  Co.  Line-W, 

(East  & West  Sections) 


Gus  M,  Albert 
$294,707.24 
Lloyd  C,  Lockrem 
$289,222.50 

Western  Sign 
$71,699,60 


Western  Sign  Corp, 
$42,969,71 
Yellowstone  Elect  Co, 
$138,867,08 

Schultz  & Lindsay 
$6,846, 354, 10 


Granite  Const, 
$73,300,08 

Midland  Electric 
$46,902,92 
Wickens  Bros 
$1,344,047, 16 
Riklin  Const,  & 
Phil  R,  files  singer 
$135,039,07 
Hilde  Const, 
$863,419,50 
Hilde  Const, 
$1,471,  959,28 


Agg.Surf.  & PMBB 
Upgrading  & PC  Cone, 

Sign,  & Delineation 


Sign,  & Delineation 
Lighting 

G,  Agg, , Surf.  , PMBS 
& Signing 

Fencing 

Lighting 

G,  Fencing  & ReL 

Items 

Structures 

Surfacing 
Agg.Surf,  & PMBS 


7/1/71 

180  Cal 
Days 

8/19/71  Good 

18 

27 

12/19/69 

180  Cal 
Days 

5/18/70 

99 

12/15/70 

6/1/71 

4/14/71 

99 

7/26/71 

120  Cal 

NOT  STARTED 

Days 

Subject  to 

90  Cal 

NOT  STARTED 

FHWA  Cone 

Days 

3/26/70 

500  Cal 

4/13/70  Fair 

91 

79 

Days 

4/29/70 

30  Cal 
Days 

5/25/70 

Good 

5 

87 

11/24/70 

7/1/70 

3/1/71 

COMP, 

9/13/71 

9/29/70 

210  Cal 
Days 

10/26/70 

Good 

15 

99 

10/28/70 

135  Cal 
Days 

5/27/71 

Good 

6 

94 

6/25/70 

180  Cal 
Days 

9/15/70 

-- 

-- 

97 

2/23/71 

120  Cal 
Days 

5/20/71 

Fair 

42 

31 

£ 


. 


. 


■ 


I I t 

MONTHLY "CONSTRUCTION  REPORT  - 9/30/71 
Division  51-30  - Billings  (Cont’d) 


I 90-8  (68)418  & 

Fred  Strandberg  Const. 

Dual  Rest  Area 

7/17/71 

210  Cal 

8/27/71 

Fair 

8 

19 

I 90-9  (39)476 

$463,802.50 

Days 

Park  City-W  & Big  Horn  Co. 

Line-E. 

I-IG  90-9  (26)471  U-l 

& 

Wm.  Collins  & Sons 

G,  & Rel  Items  & 

11/24/70 

210  Cal 

3/9/71 

Good 

43 

69 

I 90-8  (55)455  U-5 

13.063 

& Tennefos  Const, 

Eros,  Cont,  Diversion 

Days 

Big  Horn  Co.  Line-E. 

& 

$1,027, 138, 11 

Dam 

Pinehill-Pryor  Creek 
I-IG  90-9  (26)471  U-2 

0.  096 

M,  Morrin  & Sons 

Structures 

12/15/70 

280  Cal 

2/23/71 

Good 

19 

40 

Big  Horn  Co.  Line-E. 

$760,889.05 

Days 

I-IG  90-9  (26)471  U-3  13.064 

Empire  Sand  & Gravel 

Surf,  & PMBS 

1/26/71 

120  Cal 

8/12/71 

Good 

31 

11 

Big  Horn  Co.  Line-E. 

& Wm,  Collins  & Sons 
$2,606,851,98 

Days 

I 90-9  (32)501 

5,  071 

Wm.  Collins  & Sons 

G,  Agg,  Surf, , PMBS,  Jr. 

8/10/70 

180  Cal 

8/31/70 

-- 

-- 

99 

Hardin-So. 

& Empire  Sand  & Gravel 
$1,048,004.09 

Days 

I 94-1  (30)42  U-l 

4,073 

Wickens  Bros, 

G, Fencing  & Ref 

7/1/71 

250  Cal 

8/13/71 

Good 

40 

24 

Custer  - E & W 

$977,533,40 

Items 

Days 

(West  Section) 

F 107  (16)  & 

7,014 

Francis  M,  Tindall 

G,  Agg,  Surf. , PMB, 

7/30/70 

240  Cal 

10/9/70 

Fair 

22 

86 

F 258  (15)  U-l 

$1,287,649,65 

PMBS  & Signing 

Days 

Bridger- Laurel  & Wyo, 

Line -Bridger 

F 107  (17) 

Kali  spell  Neon  Sign  Ser. 

Lighting 

Subject  to 

45  Cal 

NOT  STARTED 

Main  St.  -Bridger 

$12,719,90 

FHWA  Cone  Days 

S 132  (6) 

1.692 

S let  ten  Const. 

G,  Agg,  Surf, , PMBS 

10/26/70 

425  Cal 

11/18/70 

Good 

12 

68 

Billings-So. 

$1,601,063.25 

Days 

S 172  (1)  U-90 

2,  773 

Empire  Sand  & Gravel 

Plant  Mix  Bit.  Overlay 

8/27/71 

45  Cal 

9/22/71 

-- 

10 

0 

Black  Otter  Trail-No. 

$86, 692„ 10 

Days 

of  Billings 

F 258  (15)  U-2 

„ „ _ 

W,  P,  Roscoe 

2 Bridges 

7/20/70 

180  Cal 

8/24/70 

c=  => 

99 

Wyo,  Line-Bridger 

$301,  .142, 11 

Days 

S 260  (11) 

1,041 

Willis  & Lewis 

G,  Agg.  Surf,  ,R MBS 

3/24/70 

120  Cal 

5/6/70 

O 

o 

£ 

XI 

9/2/71 

Lodge  Grass-St,  Xavier 

$104,857.39 

& Seal  Coating 

Days 

S 433  (4) 

7,  882 

Empire  Sand  & Gravel 

Seal  & Cover 

7/26/71 

30  Cal 

8/2/71 

COMP, 

9/7/71 

Laurel  - North 

$26, 142, 15 

Days 

<L 


' 


1 


MONTHLY  CONSTRUCTION  REPORT  - 9/30/71 


Division  52-30  - Miles  City 


MG  94-3  (24)83  U-l 

7,003 

Hilde  Const. 

Forsyth  - W. 

$1,393,024.56 

I-IG  94-3  (24fc)83  U-2 

0,  120 

Cop  Construction 

Forsyth  - W, 

$383,616.56 

I 94-3  (30)105  U-l 

Crick  Co, 

Rosebud-East  Section 

$212,  755,00 

I 94-4  (25)153  U-l 

8,  859 

Zook  Bros. 

Prairie  Co.  Line-W, 

$1,274,356,74 

I 94-4  (25)153  U-2 

8,  850 

Granite  Const, 

Prairie  Co.  Line-W. 

$69,476,  13 

I 94-4  (27)119  U-l 

00 

1 — 4 
Go 
OO 

Joe  Mayo  & Son  Inc, 

Hathaway  - East 

& Richardson  Const. 
$1,571,225,85 

I 94-4  (27)119  U-2 

Walter  Mackin  & Son 

Hathaway  - East 

$49,746.40 

S 460  (4) 

10.204 

Harris-Clason  & 

Bell  Creek  Access  Rd, 

K.  Harris 

$722,789,37 

Division  53-30  - Lewisrown 

SOOOS  (12) 

77,5 

R,  C.  Schmoll  Const, 

Various  Sec.  Hwys 

$19,787,60 

S OOOS  (27)  & 

28.  1 

R,C,  Schmoll  Const. 

S OOOS  (28) 

Various  Sec,  Hwys 

$10,816,00 

S 42  (11) 

6.309 

Francis  M,  Tindall 

Jordon -NW 

$267,262, 85 

S 92  (4) 

5.319 

Lewis  Const, 

Hobson -SW 

$254,748.40 

F 235  (36)  U-l 

9.051 

Maronick  Const, 

Arm  ington-  Lewistown 

$941,336,80 

F 9999  (33)  162.0  George  Rakes,  Inc. 

U.S.  Hwys  #87  & 191  $36,500.40 

& Mont.  Hwy  #19  & 200 


1 


G,  Agg.  Surf, , PMBS  & 
Signing 

8/27/70 

300  Cal 
Days 

11/4/70 

Fair 

15 

67 

2 Bridges 

3/30/71 

230  Cal 
Days 

4/19/71 

Fair 

17 

72 

Dual  Rest  Area 

9/11/71 

150  Cal 
Days 

9/29/71 

” “ 

3 

1 

G & Rel  Items 

1/29/70 

300  Cal 
Days 

3/31/70 

“ “ 

_ «, 

97 

Fencing 

1/29/70 

30  Cal 
Days 

5/6/70 

“ “ 

99 

G,  Agg,  Surf, , PMBS 
Fencing  & Signing 

7/1/71 

270  Cal 
Days 

7/12/71 

Good 

75 

26 

Rev,  & Lengthen  Str, 

9/1/71 

150  Cal 
Days 

9/22/71 

-- 

3 

G & Agg,  Surf, 

12/14/70 

210  Cai 
Days 

3/8/71 

Good 

35 

89 

Sign,  & Delineation 

Sign,  & Delineation 

8/27/71 

7/26/71 

120  Cal 
Days 

90  Cal 
Days 

NOT  STARTED 

NOT  STARTED 

PMB  Overlay 

7/28/70 

150  Cal 
Days 

10/8/70 

-- 

99 

G & PMB 

12/16/69 

180  Cal 
Days 

5/18/70 

n 

o 

y 

9/1/71 

G.  Agg,  Surf.  , PMBS 
& Signing 

5/28/70 

260  Cal 
Days 

7/13/70 

Fair 

31  75 

Signing 

10/28/70 

180  Cal 
Days 

5/4/71 

COMP, 

9/9/71 

' 


1 


1 


> 
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> 

Lam 

CT  FEDERAL  CONST  1,1 
MONTANA 

ICT  j ON 

Sep1  ‘ 

•mh'.w  15,  1971 

1* r o i ncl 

Loco  L ion 

Length 

Type 

Work. 

1 Work 
and  I 

Coiiip  1 c 

Complel  cd 
t i.m a 1 od 
' I ion  ])•■:  t ' 

Percent 

Time 

Used 

Contractor  and 
Contract  Amount 

Fill’  61-1(1) 

Begins  approximately  8 miles  north 
easterly  of  Columbia  Falls  and  extends 
2.7  miles  northerly  on  the  North  Fork 
of  the  Flathead  River  Highway. 

2.733 

Grading,  Base, 
Bituminous  Sur- 
face Treatment 

Oct. 

70 

1971 

77 

UR  ECO , Inc. 

$665,181. 50 

FHP  61-1(2)  & 

FL  6 1 ( 1 ) 

Begins  approximately  0.5  miles  north 
from  Columbia  Falls  and  extends 
northerly. 

7.  702 

Grading,  Base 
l’MS 

Aug. 

66 

1972 

38 

URKCO , Inc. 

$1,516,510.00 

F11P  63-1(3)  l, 

F 212(22) 

Begins  approximately  0.5  miles  north- 
westerly of  Gardiner  and  extends 
northwesterly. 

6 . 308 

Grading,  Base, 
l’MS 

Sept. 

99 

1971 

93 

R.  J.  Studer  (■  Sons 
$592,683.37 

A-AD  15(2) 

Begins  at  Conrad  and  extends  cast 

8 . 9 mi les . 

8.912 

Grading,  Base, 
PMS,  Structure, 

Nov. 

61 

1.971 

61 

McIntyre  Const.  Co.  & S. 
$1,890,592.00 

Bir 

A-AD  15(3) 

Begins  13  miles  north  of  Conrad  and 
extends  3.7  miles  east. 

3.  663 

Grading,  Crushed 
Aggregate  Surfac- 
ing 

July 

99 

1971 

99 

Konda  Construction,  Inc. 
$263,072 

1 9-1(5) 

Begins  3 miles  northeasterly  of 

St.  Regis  and  extends  northeasterly. 

6.669 

Grading,  Crushed 
Aggregate  Surfac- 
ing, PMS 

July 

38 

1972 

27 

Haternc  Bros.  Co. 
$1,009,298.00 

GUP  1-C12. 

West  side  of  Going-to-the  Sun  Road 
approximately  31  miles  northeasterly 

0.  606 

Guardrail  6 Misc. 
Items 

Nov. 

10 

1971 

66 

E.  F.  Matelich  Construction 
$261 ,980.00 

Fill*  20-1(2) 

Bitterroot  - Big  Hole 

11.98 

Fencing 

Nov. 

65 

1971 

38 

Slavin  & Shafer,  Inc. 
$75,032.00 

Fill*  62-1(1) 

West  Gallatin  Highway 

1.955 

Base,  PMS 

Oct. 

27 

1.971 

15 

Schultz  & Lindsay  Const. 
$116,567.50 

Co. 

Inc  . 


• 
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STATE  HIGHWAY  COMMISSION 
CONSTRUCTION  DIVISION 


, MONTHLY  CONSTRUCTION  REPORT 

Month  Ending  - October  31,  1971 £CL.C-  [xfp 


Project  Number 

Contractor  & 

Contract 

Date 

Work 

Pro- 

Men 

% 

& Location 

Mileage 

Bid  Price 

Type  of  Work 

Awarded 

Comp. 

Began 

gress 

Empl. 

Compl, 

DISTRICT  ONE  - MISSOULA 

Division  11-30  - Missoula 

S 36  (7)  U-90 

5.011 

Helena  Sand  & Gravel 

Plant  Mix  Surface 

7/26/71 

90  Cal 

9/13/71 

2 

0 

Helmville-No. 

$105,569. 13 

Overlay 

Days 

I 90-1  (48)0  U-l 

4.245 

Goodfellow  Bros. 

G,  Agg.  Surf.  , PMB 

9/30/70 

330  Cal 

11/4/70 

Good 

185 

49 

Lookout  Pass-E. 

$4,008,513.  17 

Base 

Days 

I 90-1  (48)0  U-2 

--- 

Mahnomen  Pile 

Structures 

9/30/70 

6/3t./70 

3/19/71 

Good 

12 

49 

Lookout  Pass-E. 

D & E 

$454,854.92 

I-IG  90-1  (49)4  U-l 

6.708 

Goodfellow  Bros. 

G,  Agg.  Surf.  , PMB 

12/1/70 

350  Cal 

3/30/71 

Fair 

61 

58 

Saltese-W. 

$4,607,  542,80 

& Structures 

Days 

I-IG  90-1  (49)4  U-2 

Waddell  Const. 

Structures 

12/1/70 

360  Cal 

3/15/71 

Fair 

10 

41 

Saltese-W. 

$563,940.80 

Days 

I-IG  90-1  (49)4  U-3 

--- 

Max  J.  Kuney  Co. 

4 Lane  Structure 

2/23/71 

300  Cal 

4/19/71 

Fair 

4 

64 

Saltese-W. 

$536,022.  15 

Days 

I 90-1  (68)22 

12.727 

Inland  Asphalt  Co, 

Surf.  Prep. , PMS  & 

4/27/71 

200  Cal 

6/2/71 

Fair 

6 

87 

Camel's  Hump  Detour 

$416, 614.  45 

Signing 

Days 

I 90-1  (76)4 

Federal  Const.  Co. 

Dual  Rest  Area 

5/26/71 

210  Cal 

8/10/71 

Poor 

2 

13 

Saltese-W. 

$125,475, 75 

Days 

I 90-2  (32)120  U-i 

8,908 

Washington  Const. 

G„  Agg,  Surf, , PMB 

12/16/69 

360  Cal 

1/12/70 

Fair 

30 

66 

Clinton- E & W 

$4, 235, 063, 09 

PMBS,  Sign. , Seed 

Days 

Comf,  Sta,  &Forest  Servie  Rd, 

I 90-2  (32)120  U-3 

8,908 

Fred  Strandberg 

Fencing 

12/1/69 

30  Cal 

3/27/70 

Good 

3 

65 

Clinton  - E & W 

$68, 784 , 20 

Day  s 

I 90-2  (33)129  U-I 

6,474 

Washington  Const. 

G,  Agg,  Surf,  , PMB 

7/1/69 

400  Cal 

8/4/69 

Fair 

30 

83 

& I 90-3  115)132  U- 
Beavertail  E & W 

T1 

± 

$3,241, 826,29 

Sign  & Dual  Overpay 

3 

Days 

I 90-2  133)129  U-2 

6, 474 

Granite  Const, 

Fencing 

7/l/ou 

30  Cal 

9/23/69 

-- 

36 

& I 90-3  (15)132  U 

2 

$42, 748, 90 

Day  3 

Beavertail  - E & W 
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MONTHLY  CONSTRUCTION  REPORT  - 10/31/71 
Division  11-30  - Missoula  (Cont’d) 


I 90-2  (35)85  U-l  10,170 

Peter  Kiewit  Sons' 

G,  Agg.  Surf. , Cem. 

1 1/21/69 

400  Cal 

12/12/69  Fair 

25 

95 

Frenchtown  - E & W 

$4, 185, 224.  50 

Trtd  Base,  PC  Cone. 
Pav.  PMBS,  Signing 

Days 

► 

& Dual  Weigh  Sta. 

I 90-2  (35)85  U-2  10.170 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal 

3/19/70 

-- 

98 

Frenchtown  - E & W 

$96,276.69 

Days 

I 90-2  (49)97 

Rainbow  Electric 

Lighting 

8/27/70 

5/15/71 

2/22/71 

-- 

99 

DeSmet  & Bonner  Inters. 

$69,753.60 

1 90-3  (33)143 

Skinner  Enterprises 

Dual  Rest  Area  & 

7/1/71 

150  Cal 

9/22/71 

4 

3 

Bearmouth  W & E 

$199,743,35 

Structure 

Days 

S-RS  127  (5)  7.165 

Associated  Asphalt 

Surf,  & Signing 

7/1/71 

180  Cal 

7/14/71  Good 

18 

69 

Philipsburg-West 

$413,405.70 

Days 

S 169  (4)  & City  Proj.  0,360 

Sletten  Const,  Co. 

G,  Agg,  Surf. , PMBS 

10/11/71 

425  Cal 

NOT  STARTED 

No.  12S-406 

$1,352,  510,  65(State) 

& Brs, 

clY  S 

FI  219  (12)  U-90  2,5 

Kalispell  Neon  Sign  Ser. 

Lighting 

8/27/71 

20  Cal 

NOT  STARTED 

Inters.  Airport  Rd. 

& Mont.  200 

$7,217.00 

Days 

SMP  3299-71 

Konda  Const.  Inc. 

Crush  & Stockpile 

8/27/71 

90  Cal 

9/21/71  Good 

14 

52 

Various  Roads 

$142,480.00 

Days 

F 9999  (34)  58,4 

Skinner  Enterprises 

Sign,  &Delineation 

7/27/71 

120  Cal 

NOT  STARTED 

Mont.  Hwy.  #200 

$22,995,95 

Days 

Division  12-30  - Kalispell 

S 157  (5)  4,771 

K rating  & Nelson 

G,  Agg,  Surf, , PMBS 

1/25/71 

180  Cal 

2/22/71  Fair 

12 

52 

Kalispell- Lupfer 

$537,472,01 

& Cover 

Days 

S 221  (5)  3,482 

Washington  Const, 

G & Crush, Base 

5/23/70 

200  Cal 

7/30/70  Seasonal  Shutdown 

Thompson  Fa  11s -W. 

$683, 668,  99 

Surf. 

Days 

10/18/71 

F 250  (8)  U-90 

Western  Sign  Corp, 

Signals 

10/22/71 

45  Cal 

NOT  STARTED 

Int.  Louisiana  & Idaho 

Ave,  -9th  St.  Libby 

$29,  977.55 

Days 

S RS  334  (5)  U-l  1.307 

M & S Const. 

G.  , Agg,  Surf, , PMBB  10/22/71 

270  Cai 

NOT  STARTED 

Columbia  Falls-Pole- 

$522,  117,95 

& PMBS 

Days 

bridge -Canadian  Line 

S RS  334  (5)  U-2  0.076 

Sletten  Const.  Co. 

Structure 

10/22/71 

240  Cal 

NOT  STARTED 

Columbia  Falls-Pole- 
bridge -Canadian  Line 

$457,492.  87 

Days 

VK 
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MONTHLY  CONSTRUCTION  REPORT  - 10/31/71 

DISTRICT  TWO  - BUTTE 
Division  21-30  - Butte 


S 2 (21) 

8.277 

Sandon  Const.  Co. 

Guard  Rail 

7/1/71 

90  Cal 

8/16/71 

Good 

4 

87 

Helena -Flesher  Pass- 

$108, 145.63 

Days 

Lincoln 

S OOOS  (33) 

27.9 

Skinner  Enterprises 

Sign.  & Delineation 

8/27/71 

60  Cal 

NOT  STARTED 

Various  Sec.  Hwys. 

$9,047.40 

Days 

I 15-1  (30)  75  U-l 

10. 192 

Hiide  Const.  Co. 

Grading  & Fencing 

5/26/71 

275  Cal 

6/21/71 

Good 

80 

43 

Apex -Browns  Bridge 

$3, 161,029.27 

Days 

I 15- i (30)75  U-2 

--- 

Cop  Const.  Co. 

Structures 

5/26/71 

240  Cal 

7/19/71 

Good 

6 

23 

Apex -Browns  Bridge 

$289,747.07 

Days 

I 15-1  (42)23  U-l 

15.244 

S.  Birch,  Inc. 

G,  Agg.  Surf. , Bit. 

7/2/69 

400  Cal 

7/21/69 

-- 

5 

99 

Dell-Redrock 

$4,385,992.31 

Stab.  Base,  PMBS 
Seed  & Sign 

Days 

I 15-1  (42)23  U-3 

15.244 

Hildreth  Const. 

Fencing 

7/1/69 

30  Cal 

9/25/69 

COMP. 

9/20/71 

Dell-Redrock 

$80,668.50 

Days 

I 15-1  (47)17  U-l 

5.558 

McIntyre  Const. 

GP  Agg.  Surf.  & 

9/29/70 

240  Cal 

10/15/70 

Fair 

12 

97 

Lima - Dell 

& S.  Birch,  In. 
$1,006,331.64 

PMBS 

Days 

I 15-1  (50)85  U-l 

2.455 

Washington  Const. 

G,  Fencing  & Rei. 

7/1/71 

250  Cal 

9/27/71 

-- 

15 

0 

Browns  Bridge--No. 

$1,816,329.49 

Items 

Days 

I-IG  15-1  (50)85  U-2 

0. 105 

M.  Morrin  & Sons  Co. 

Structure 

7/26/71 

300  Cal 

9/13/71 

Good 

7 

2 

3rowns  Bridge-No. 

$917,400.43 

Days 

I 15-1  (56)85 

W.  P.  Roscoe  Co.  & 

Dual  Structure 

7/1/71 

350  Cal 

7/22/71 

Good 

19 

14 

Big  Horn  River 

McLaughlin  Const. 
$799,889.40 

Days 

I 15-3  (20)155  U-l 

6.  847 

Washington  Const. 

G,  Agg.  Surf,  ,PMS, 

Pending 

300  Cal 

NOT  STARTED 

Boulder  Hill-South 

$4,715,636.29 

Fencing  & Sign, 

FHWA  Cone, 

Days 

I 15-3  (20)155  U-2 

Huckaba  Const. 

Structures 

9/20/71 

300  Cal 

NOT  STARTED 

Boulder  Hill-South 

$469,837.84 

Days 

I 15-3  (21)  162  U-l 

5.515 

Goodfellow  Bros. 

Gr,  & Rel.  Items 

10/22/71 

350  Cal 

NOT  STARTED 

Boulder  Hill-No. 

$4,800,279.27 

Days 

I 15-3  (21)  162  U-2 

0.015 

Rilin  Const.  & Phil  R. 

Grade  Separation 

10/22/71 

150  Cal 

NOT  STARTED 

Boulder  Hill-No. 

Bles  singer 
$131, 365.23 

Days 

I 15-3  (22)  168  U-l 

5.397 

Maronick  Const. 

G,  Agg.  Surf. , PMBS 

6/25/69 

300  Cal 

7/28/69 

-- 

8 

99 

Jefferson  City-N  & S 

$1,992,393.65 

Sign  & Structures 

Days 

' •" 
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MONTHLY  CONSTRUCTION  RETORT  - 10/31/71 
Division  21-30  - Butte  (Cont'd) 


I 15-4  (44)  202 
Helena  Hill-Sieben 
RF  77  (16)  U-91 

Int.  U.S.  12-287  & 
Sec.  284 

6. 133 
Interch. 

Washington  Const. 
$1,234,500.72 

Skinner  Enterprises 
$3,160.00 

G,  Agg.  Surf. , PMBS 

Flashers  & Lights 

4/27/71 

10/22/71 

240  Cal 
Days 

30  Cal 
Days 

6/14/71  Good 

NOT  STARTED 

25 

44 

F 77  (19) 

T ownsend  - Helena 

8.303 

Maronick  Const. 
$1,078,793.46 

G,  Agg.  Surf. , PMBS 
& Signing 

4/27/71 

165  Cal 
Days 

5/24/71 

Good 

35 

94 

I 90-3  (23)166  U-l 
Gold  Creek-East 

5.995 

Crick  Co. 
$4,200,820.27 

G,  Agg.  Surf.  ,PMS  6/1/71 
Fencing,  Sign,  Dual 

Rest  Area  & Structure 

330  Cal 
Days 

7/1/71 

Good 

106 

36 

I 90-3  (23)166  U-2 
Gold  Creek  - East 

Riklin  Const.  Co.  & 
Phil  R.  Blessinger 
$533,222.49 

Structures 

5/26/71 

300  Cal 
Days 

9/20/71 

Good 

7 

4 

T 9058  (1) 

Helena  St.  & Inters 

ections 

Skinner  Enterprises 
$96,970.36 

Tj  af.  Cont.  Devices 

7/27/71 

cO  Cal 
Days 

10/5/71 

— 

2 

0 

Division  22-30  - Bozeman 


I-IG  90-6  (23)304  U- 

I 4.574 

Holland  Const.  & 

G,  Agg,  Surf, , PMBS 

3/28/69 

325  Cal 

5/18/69 

-- 

99 

F 44  (1)  & F 222  (18) 

Foley  Bros, 

& Rel.  Items,  Struct. 

Days 

Bozeman-N.  Side-E 

0 

$1,314,866. 16 

& Civs. 

Belgrade-Bozeman  & 

Bozeman- E„ 

I 90-6  (27)305 

5.486 

Holland  Const,  & 

Agg,  Surf.  , PMBS 

9/27/69 

180  Cal 

4/15/70 

.. 

95 

Bozeman-N.  Side-E. 

Foley  Bros, 
$839,472,21 

Days 

I 90-6  (28)276 

--- 

Rainbow  Electric 

Lighting 

11/14/70 

7/1/71 

2/8/71 

... 

-- 

98 

Three  Forks,  Belgrade  & 

$61,713.20 

Manhattan  Inters. 

I 9C  7 (24)374  U-l 

13.701 

Washington  Const. 

G,  Agg.  Surf. , PMBS 

9/15/70 

400  Cal 

10/20/70 

65 

61 

& I 90-8  (62)388 

$5,079,801,40 

Sign. , Seed, , & Lighting 

Days 

Greycliff-E.  & Reedpoint-W. 

I 90-7  (24)374  U-2 

0. 138 

M.  Morrin  & Son 

6 Structures 

9/15/70 

320  Cai 

10/7/70 

Fair 

4 

95 

Greycliff-E. 

$667,463.83 

Days 

I 90-7  (24)374  U-3 

13.048 

Williams  Const. 

Fencing 

9/15/70 

30  Cal 

10/15/70 

-- 

-- 

50 

Greycliff-E. 

$78,067.30 

Days 

I 90-7  (30)377 

--- 

Skinner  Enterprises 

Dual  Rest  Area 

7/1/71 

150  Cal 

8/10/71 

Poor 

5 

7 

Greycliff-E, 

$196,496,70 

Days 
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MONTHLY  CONSTRUCTION  REPORT  - 10/31/71 
Division  22-30  - Bozeman  (Cont'd) 


F 244  (17)  2,992  Maronick  Const , 

Raynolds  Pass-Ermis $674,  965,  75 


DISTRICT  THREE  - GREAT  FALLS 
Division  31-30  - Great  Falls 


5 OOOS  (25) 

Var,  Sec,  Hwys„ 

I 15-4  (33)229  U-l 

& I 15-5  (35)230  U-5 
Dearborn  River -N  & 
Co,  Line-  N. 

I 15-4  (33)  229  U-3 
& I 15-5  (35)230  U-l 
Dearborn  River  - N. 
Cascade  Co.  Line-N 
I 15-4  (46)222  U-2 
Craig  Slide 
I 15-5  (35)230  U-4 
Cascade  Co.  Line-N 
I 15-5  (43)230 
Cascade  Co.  Line-N 
I 15-5  (57)280  U-l 
Vaughn -No, 

I 15-5  (57)280  U-2 
Vaughn-No. 

1 15-6  (17)291  U-l 
Power  No.  & So. 

I 15-6  (17)291  U-2 
Power  No,  & So. 

S 198  (3),  S 348  (11), 

6 S 348  (11)  U 90 
Belt- Highwood  & Gt, 
RF  267  (15) 

Ovando -Rogers  Pass 


61.6 

Western  Sign  Corp. 
$26,658.50 

1.537 

t 

Schultz  & Lindsay 
$465,408.96 

: Cascade 

4.310 

Schultz  & Lindsay 
$2,095,448.20 

& 

0.551 

Zook  Bros, 

$918,274.  51 

3.299 

Pipestone  Const. 

$24,691.24 

— 

Mahnomen  Pile  D&E 

$1,216,218.  82 

10,082 

Peter  Kiewit  Sons 
$3,780,299.64 

Cop  Const. 
$532,215.26 

7.  752 

McIntyre  Const.  Co. 
& S.  Birch 
$2,958,442. 19 

Cop  Const.  Co, 
$311,731.24 

17.  420 

Richardson  Const, 
$1,207, 301, 14 

Fa  11s  -Highwood 

0.411 

Sandon  Const.  Co, 
$15,313.50 

G,  Agg.Surf.  &PM6S  8/27/70  180  Cal  10/5/70  COMP.  10/24/71 

Days 


Sign  & Delineation 

10/z2/7i 

120  Cal 
Days 

NOT  STARTE 

G & Rel,  Items 

8/25/69 

150  Cai 
Days 

9/22/69  COMP, 

10/21/71 

Agg.  Surf,  , PMBS  10/23/69 

Lndscp,  & 2 Comf,  stas. 

& Rel.  Items 

350  Cal 
Days 

11/5/69 

Fair 

45 

88 

G,  Agg.  Surf,  , PMBS 
& Fencing 

11/27/70 

140  Cal 
Days 

12/14/70 

-- 

-- 

99 

Fencing 

11/21/69 

30  Cal 
Days 

3/18/70 

— “ 

— 

60 

Dual  Bridge 

7/23/69 

370  Cal 
Days 

8/26/69 

_ - 

99 

G,  Agg.Surf, , PMBS 
Signing  & Fencing 

7/1/71 

360  Cal 
Days 

8/6/71 

Fair 

54 

15 

Structures 

7/1/71 

300  Cal 
Days 

8/26/71 

Fair 

9 

4 

G,  Agg,  Surf  , , PMB 

PMB,  Fencing,  Signing 

5/26/71 

300  Cal 
Days 

7/27/71 

Fair 

66 

18 

Structures 

5/26/71 

240  Cal 
Days 

8/9/71 

Fair 

12 

13 

G & PMBS 

3/24/70 

210  Cal 
Days 

7/7/70 

COMP,  10/13/71 

Guard  Rail  & 
Delineation 

9/11/71 

90  Cal 
Days 

10/12/71 

-- 

-- 

29 
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MONTHLY  CONSTRUCTION  REPORT  - 10/31-71 

Division  31-30  - Great  Falls  (Cont'd) 


F 278  (9) 

Western  Sign  Corp. 

Lighting 

7/27/71 

20  Cal 

8/25/71 



.. 

60 

Division  & 3rd  St. , Gt.  Falls 

$3,819.00 

Days 

SMP  2599-71 

Hilde  Const.  Co. 

Crush  & Stockpile 

10/22/71 

60  Ca  l 

NOT  STARTED 

Various  Roads 

$129,926.00 

Days 

F 9999  (24)  122 .0 

Watters  Const.  Co. 

Sign  & Delineation 

10/22/71 

180  Cal 

NOT  STARTED 

U.S.  Hwys.  87  & 89 

$57, 140.80 

Days 

& Mont.  Hwys  21  & 200 

F 9999  (35)  61.0 

Western  Sign  Corp. 

Sign  & Delineation 

7/27/71 

120  Cal 

9/2/71 

-- 

-- 

44 

U.S.  Hwy.  #87 

$21,507.00 

Days 

Division  32-30  - Havre 

S 12  (16)  7.868 

Richardson  Const. 

G,  GS,  PMB,  Seal 

2/22/71 

160  Cal 

5/3/71 

Seasonal  Shutdown 

Harlem -Turner -Can.  Line 

$438,006.27 

Cover  & Signing 

Days 

10/5/7 

T 

I 15-7  (12)331  U-l  11.390 

S.  Birch,  Inc. 

G & Rel  Items 

2/25/70 

300  Cal 

4/6/70 

-- 

-- 

99 

& S 357  (10) 

$1,088,789.94 

Days 

Valier  jet.  -N  & S & Valier-E. 

I 15-7  (12)331  U-3  11.070 

R.  C.  Schmoll 

Fencing 

2/25/70 

30  Cal 

4/6/70 

-- 

-- 

99 

Valier  jet.  -N  & S 

$59,739.80 

Days 

* 

I-IG  15-7  (13)323  U-l  9.641 

Zook  Bros. 

G,  Rel.  Items  & Struct. 

7/29/70 

350  Cal 

9/3/70 

Fair 

70 

80 

& F 211  (15) 

$3,279,333.49 

Days 

Conrad -N  & S & Vaughn-Conrad 

I-IG  15-7  (13)323  U-2  8.991 

O & K Const. 

Fencing 

7/29/70 

30  Cal 

10/8/70 

Fair 

-- 

76 

Conrad  N & S 

$45,591.02 

Days 

I-IG  15-7  (13)323  U 3 

Sletten  Const. 

Structures 

11/24/70 

180  Cal 

1/27/71 

Fair 

5 

66 

Conrad  - N & S 

$282,842.47 

Days 

I 15-7  (14)331  & 11.390 

Peter  Kiewit  Sons' 

Agg.  Surf. , PMBS  & 

3/30/71 

120  Cal 

5/12/71 

Good 

105 

67 

S 357  (11) 

$3, 125,674. 10 

Signing 

Days 

Valier  jet.  -N  & S & Valier  E, 

MG  15-7  (15)323  & 9.641 

Zook  Bros. 

Agg.  Surf.  PMBS  & 

3/30/71 

90  Cal 

9/13/71 

Good 

40 

14 

RF  211  (16) 

$2,657,940.69 

Signing 

Days 

Conrad  - N & S & Vaughn-Conrad 

I 15-8  (17)  369  U-l  9.216 

Ni  Ison -Smith  Const. 

G,  Agg.  Surf. , PMBS 

11/21/69 

330  Cal 

4/14/70 

-- 

12 

96 

Sunburst  - So. 

$2,230,525.98 

Sign  & Structures 

Days 

I 15-8  (17)369  U-2  9.216 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal 

9/28/71 

-- 

-- 

10 

Sunburst-So. 

$58,711.99 

Days 
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MONTHLY  CONSTRUCTION  REPORT  - 10/31/71 
Division  32-30  - Havre  (Cont'd) 


I 15-8  (27)369 
Sunburst  - So, 

F 66  (7),  F 221  (4)  & 
City  Proj.  4-24-69 
Chinook-W,  1st  St,, 
F 132  (11) 

Chester -Gildford 
S 219  (11) 

Big  Sandy-Rudyard 
F-RF  220  (12)  & 
S-RS  193  (12) 


9,216  Nilson-Smith  Const, 

$1,389,389, 11 
Nilson-Smith  Const, 
$509,602,96 
Chinook  Strs. 

9,281  Kraling  & Nelson 

$1,337,867,07 
9,  034  Baltrusch  Const. 

$648,369.48 

3,501  Maronick  Const. 

$553,588, 51 


Cut  Bank  - W. 
S 237  (9)  U-l 
Oilmont-East 
S 301  (C)  U-90 


& Valier-Cut  Bank 

5,101  Nilson-Smith  Const, 
$458,995.86 
Watters  Const.  Co, 


Havre  - No. 

F 9999  (22) 

81.  1 

U.  S.  Hyws  #2 

r- 

00 

o8 

ABM  0801 

73,2 

Various 

$14,780,00 
Western  Sign  Corp, 
$28 „ 566, 00 
M & S Const, 
$332,616,04 


DISTRICT  FOUR  - GLENDIVE 
Division  41-30  - Glendive 

F 86  (37)  12.247 

Plevna -West 

1 94-4  (29)153  23,435 

I 94-5  (11)166  U-5  & 

& I 94-5  (13)  160 
Prairie  Co,  Line-E  & W & 
Terry  - W, 

I 94-5  (12)160  U-l  6,322 
Prairie  Co.  Line  - E, 

I 94-5  (12)160  U-2  5,711 

Prairie  Co.  Line-E. 

S -RS  128  (9)  U-l  8,968 

Wibaux -Sidney 


Richardson  Const, 
$875,573.78 
Zook  Bros, 
$2,326,928,11 


The  Brezina  Co, 

$1,  306,421.42 
Bitter  Root  Fencing 
$38,658, 11 
joe  Mayo  & Son  Inc, 
$765,754.49 


Agg.  Surf. , PMBS  & 

6/25/70 

180  Cal 

10/15/70  Good 

31 

95 

Signing 

Days 

G, Stab. Top  Surf,, 

9/7/71 

200  Cal 

9/29/71  Good 

42 

0 

PMS,Br.  Widening  & 
Sign 

Days 

G,  Agg.  Surf. , PMB  & 

7/6/70 

210  Cal 

8/12/70  Good 

-- 

97 

PMBS 

Days 

G,  Agg,  Surf, , PMB  & 

11/23/70 

200  Cal 

4/8/71 

-- 

94 

Signing 

Days 

G,  Agg.  Surf.  ,PMS  & 

NOT 

180  Cal 

NOT  STARTED 

Fence 

AWARDED 

Days 

G,  Agg.  Surf,  , PMB  & 

5/24/71 

240  Cal 

6/16/71  Good 

7 

89 

Signing 

Days 

Guard  Fence 

10/22/71 

60  Cal 
Days 

NOT  STARTED 

Sign  & Delineation 

7/27/71 

150  Cal 
Days 

NOT  STARTED 

Reshaping  & Agg,  Surf, 

7/1/71 

120  Cal 
Days 

7/29/71  Good 

28 

67 

PMBS  & Bridges 

9/29/70 

240  Cal 
Days 

11/9/70  Good 

36 

54 

Agg,  Surf. , PMBS  & 
Signing 

6/25/70 

275  Cal 
Days 

10/7/70  Fair 

48 

81 

G & Rel  Items  & 

Structures 

3/26/70 

200  Cal 
Days 

4/8/70 

99 

Fencing 

3/26/70 

30  Cai 
Days 

4/17/70 

92 

Grading  & Rel  Items 

7/27/71 

200  Cal 
Days 

10/7/71  Fair  19 

7 
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MONTHLY  CONSTRUCTION  REPORT  - 10/31/71 

» 

rj) 

Division  42-30  - Wolf  Point 

S OOOS  (22)  39. 1 

R.  C.  Schmoll  Const. 

Sign.  & Delineation 

9/9/71 

90  Cal 

NOT  STARTED 

Various  Sec.  Hwys. 

$9,913.25 

Days 

F 84  (35) 

F.  L.  Flynn 

Riprap 

6/1/71 

90  Cal 

6/23/71 

COMP. 

10/7/71 

Poplar  River -Poplar 

$101, 117. 10 

Days 

F-RF  152  (ll)U-l  7.454 

Nilson-Smith  Const. 

G,  Agg.  Surf. , PMBB 

7/1/71 

360  Cal 

8/9/71 

Good 

30 

14 

Harlem -Dodson 

$1,319,230.66 

& Signing 

Days 

RF-F  152  (11)  U-2  0.129 

Mahnomen  Pile  D&E 

Structures 

10/28/70 

5/15/70 

12/3/70 

Fair 

15 

59 

Harlem -Dodson 

$617,766,07 

S 202  (1)  U-90  7.466 

Gus  M.  Albert 

Plant  Mix  Bit.  Overlay 

7/26/71 

150  Cal 

9/3/71 

-- 

92 

Brockton-North 

$122,623.53 

Days 

S 239  (4)  8.003 

Gus  M,  Albert 

Agg.  Surf,  & PMBB 

7/1/71 

180  Cal 

8/19/71 

Good 

12 

46 

Nashua -No. 

$294,707.24 

Days 

F 253  (17)  0.177 

Lloyd  C,  Lockrem 

Upgrading  & PC  Cone. 

12/19/69 

180  Cal 

5/18/70 

-- 

-- 

99 

Circle-Wolf  Point  via 

$289,222,50 

Days 

4th  St.  Underpass 

F 9999  (27)  202.2 

Western  Sign 

Sign.  & Delineation 

12/15/70 

6/1/71 

4/14/71 

_ = 

- 

99 

U.  S.  #2,  State  Hwy. 

#5P  13,  16  & 24 

$71,699,60 

DISTRICT  FIVE  - BILLINGS 

Division  51-30  - Billings 

S OOOS  (4)  & S OOOS  (21) 

Western  Sign  Corp, 

Sign.  & Delineation 

7/26/71 

120  Cal 

NOT  STARTED 

Var.  Sec.  Hwys,  82. 1 

$42,969,71 

Days 

F 53  (16)  & F 230  (12)2.224 

Yellowstone  Elect.  Co. 

Lighting 

Subject  to 

90  Cal 

NOT  STARTED 

Billings  N.  E.  , Billings 

$138,867.08 

FHWA 

Days 

Fairgrounds  Northeast 

Cone. 

I 90-8  (52)396  U-l  13.336 

Schultz  & Lindsay 

G,  Agg.  Surf, , PMBS 

3/26/70 

500  Cal 

4/13/70 

Fair 

80 

81 

I 90-8  (63)406  U-l  & 

F 408  (3) 

Columbus  - E & W & 9th  St. 

$6,846,354.10 

& Signing 

Days 

Spur -Columbus 

I 90-8  (52)396  U-3  10.302 

Granite  Const. 

Fencing 

4/29/70 

30  Cal 

5/25/70 

Fair 

4 

90 

& I 90-8  (63)406  U-3 

$73,300,08 

Days 

Columbus  - E & W 
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MONTHLY  CONSTRUCTION  REPORT  - 10/31/71 
Division  51-30  - Billings  (Cont’d) 


I 90-8  (65)465  U-l  6.187 

Big  Horn  Co.  Line-W. 

Wickens  Bros. 
$1,344,047. 16 

G,  Fencing  & Rel, 
Items 

9/29/70 

210  Cal 
Days 

10/26/70 

— 

99 

I 90-8  (65)465  U-2  0.022 

Big  Horn  Col  Line-W. 

Riklin  Const.  & 

PhilR.  Blessinger 
$135,039.07 

Structures 

10/28/70 

135  Cal 
Days 

5/27/71 

COMP.  10/6/71 

1 90-8  (66)455  6.012 

Pinehill-Pryor  Creek 

Hilde  Const. 

$863, 419.  50 

Surfacing 

6/25/70 

180  Cal 
Days 

9/15/70 

COMP.  10/14/71 

1 90-8  (67)461  U-l  10.282 
& I 90-8  (67)461  U-2 

Big  Horn  Co.  Line-W. 

(East  & West  Sections) 

Hilde  Const. 
$1,471,959,28 

Agg.Surf.  & PMBS 

2/23/71 

120  Cal 
Days 

5/20/71 

Fair  45 

39 

I 90-8  (68)418  & 

I 90-9  (39)476 

Park  City-W  & Big  Horn  Co. 
Line  - E . 

Fred  Strandberg  Const, 
$463,802.50 

Dual  Rest  Area 

7/17/71 

210  Cal 
Days 

8/27/71 

Fair  9 

12 

MG  90-9  (26)471  U-l  & 

I 90-8  (55)455  U-5  13.063 

Big  Horn  Co.  Line-E.  & 
Pinehill-Pryor  Creek 

Wm.  Collins  & Sons 
& Tennefos  Const. 

$1, 027, 138. 11 

G,  & Rel  Items  & 

Eros,  Cont.  Diversion 
Dam 

11/24/70 

210  Cal 
Day  s 

3/9/71 

Fair  30 

75 

MG  90-9  (26)471  U-2  0.096 

Big  Horn  Co.  Line-E. 

M,  Morris  & Sons 
$760,889.05 

Structures 

12/15/70 

280  Cal 
Days 

2/23/71 

Fair  22 

49 

MG  90-9  (26)471  U-3  13.064 
Big  Horn  Co.  Line-E. 

Empire  Sand  & Gravei 
& Wm.  Collins  & Sons 
$2,606,851.98 

Surf.  & PMBS 

1/26/71 

120  Cal 
Days 

8/12/71 

Fair  24 

18 

1 90-9  (32)501  5.071 

Hard  in -So. 

Wm.  Collins  & Sons 
& Empire  Sand  & Gravel 
$1,048,004.09 

G,  Agg,  Surf,  , PMBS  Jr. 

8/10/70 

180  Cal 
Days 

8/31/70 

95 

I 94-1  (30)42  U-l  4.073 

Custer-E  & W 
(West  Section) 

Wickens  Bros, 
$977,533,40 

G. , Fencing  & Rel 
Items 

7/1/71 

250  Cal 
Days 

8/13/71 

Good  67 

57 

F 107  (16)  & 7.014 

F 258  (15)  U-l 

Bridger- Laurel  & Wyo. 
Line-Bridger 

Francis  M,  Tindall 
$1,287,649,65 

G,  Agg.Surf. , PMB, 
PMBS  & Signing 

7/30/70 

240  Cal 
Days 

10/9/70 

97 

F 107  (17) 

Main  St.  - Bridger 

Lalispell  Neon  Sign  Ser, 
$12,719.90 

Lighting 

Subject  to  45  Cal 
FHWA  Cone.  Days 

NOT  STARTED 

V 
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MONTHLY  CONSTRUCTION  REPORT  - 10/31/71 


Division  51-30  - Billings  (Cont'd) 


S 132  (6)  1.692 

Billings -So. 

S 172  (1)  U-90  2.773 

Black  Otter  Trail-No. 
of  Billings 

F 258  (15)  U-2 

Wyo.  Line-Bridger 

Sletten  Const. 
$1,601,063.25 

Empire  Sand  & Gravel 
$86,692. 10 

W.  P.  Roscoe 
$301, 142.  11 

Division  52-30  - Miles  City 

I-IG  94-3  (24)83  U-l  7.003 

Hilde  Const. 

Forsyth  - W. 

$1,393,024.56 

I-IG  94-3  (24)83  U-2  0.120 

Cop  Construction 

Forsyth  - W. 

$383,616.56 

I 94-3  (30)105  U-l 

Crick  Co. 

Rosebud -East  Section 

$212,755.00 

I 94-4  (25)153  U-l  8.859 

Zook  Bros 

Prairie  Co.  Line-W. 

$1,274,356.74 

I 94-4  (25)153  U-2  8.850 

Granite  Const. 

Prairie  Co.  Line-W. 

$69,476. 13 

I 94-4  (27)119  U-l  8.138 

Joe  Mayo  & Son  Inc. 

Hathaway -East 

& Richardson  Const. 
$1,571,225.85 

I 94-4  (27)119  U-2 

Walter  Mackin  & Son 

Hathaway  - East 

$49,746.40 

S 460  (4)  10.204 

Harris-Clason  & 

Bell  Creek  Access  Rd. 

K.  Harris 
$722,789.37 

Division  53-30  - Lewistown 

S OOOS  (12) 

77.5 

R.C.Schmoll  Const. 

Various  Sec.  Hwys. 

$19,787.60 

S OOOS  (27)  & 

28. 1 

R.  C.  Schmoll  Const. 

S OOOS  (28) 

Various  Sec.  Hwys. 

$10,816.00 

') 


G,  Agg.  Surf. , PMBS 

10/26/70 

425  Cal 
Days 

11/18/70 

Good  7 72 

Plant  Mix  Bit.  Overlay 

8/27/71 

45  Cal 
Days 

9/22/71 

5 

2 Bridges 

7/20/70 

180  Cal 
Days 

8/24/70 

COMP.  10/6/71 

G,  Agg.  Surf. , PMBS  & 
Signing 

8/27/70 

300  Cal 
Days 

11/4/70 

Fair 

43 

75 

2 Bridges 

3/30/71 

230  Cal 
Days 

4/19/71 

Fair 

8 

89 

Dual  Rest  Area 

9/11/71 

150  Cal 
Days 

9/29/71 

Fair 

8 

5 

G & Rel  Items 

1/29/70 

300  Cal 
Days 

3/31/70 

— 

4 

97 

Fencing 

1/29/70 

30  Cal 
Days 

5/6/70 

— 

99 

G,  Agg.  Surf.  PMBS 
Fencing  & Signing 

7/1/71 

270  Cal 
Days 

7/12/71 

Good 

80 

42 

Rev.  & Lengthen  Str. 

9/1/71 

150  Cal 
Days 

9/22/71 

Good 

1 

23 

G & Agg.  Surf. 

12/14/70 

210  Cal 
Days 

3/8/71 

Fair 

32 

93 

Sign. 

& Delineation 

8/27/71 

120  Cal 
Days 

10/14/71 

Good 

4 33 

Sign. 

& Delineation 

7/26/71 

90  Cal 

Days 

10/5/71 

COMP. 

10/22/71 
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MONTHLY  CONSTRUCTION  REPORT  - 10/31/71 
Division  53-30  - Lewistown  (Cont’d) 

y 

S 42  (11)  6.309 

Francis  M.  Tindall 

PMB  Overlay 

7/28/70 

150  Cal 

10/8/70 

COMP. 

Jordon  - NW 

$267,262.85 

Days 

F 235  (36)  U-l  9.051 

Maronick  Const. 

G,  Agg.  Surf. , PMBS 

5/28/70 

260  Cal 

7/13/70 

Fair 

A rmington --Lewistown 

$941,  336.80 

& Signing 

Days 

10/20/71 
37  93 


MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 
MONTANA 


November  1,  1971 


Proiect 

Location 

Length 

Type 

Work 

°L  Work  Completed 
and  Estimated 
Completion  Date 

Percent 

Time 

Used 

Contractor  and 

Contract  Amount 

FKP  61-1(1) 

Begins  approximately  8 miles  north 
easterly  of  Columbia  Falls  and  extends 

2.7  miles  northerly  on  the  North  Fork 
of  the  Flathead  River  Highway. 

2.733 

Grading,  Base, 
Bituminous  Sur- 
face Treatment 

78 

Oct.  1971 

89 

UREC0,  Inc. 

$465,181.50 

F11P  61-1(2)  & 

FI.  61(1) 

Begins  approximately  0.5  miles  north 
from  Columbia  Falls  and  extends 
northerly. 

7.  702 

Grading,  Base 

PMS 

56 

Aug.  1972 

47 

URECO,  Inc. 

$1,514,510.00 

FliP  43-1(3)  & 

F 217(22) 

Begins  approximately  0.5  miles  north- 
westerly of  Gardiner  and  extends 
northwes  ter ly . 

4.303 

Grading,  Base, 

PMS 

99 

Sept.  1971 

94 

R.  J.  Studer  6 Sons 
$592,683.37 

A-AD  15(2) 

Begins  at  Conrad  and  extends  east 

8.9  miles. 

8.912 

Grading,  Base, 
PMS,  Structure 

90 

Nov.  1971 

86 

McIntyre  Const.  Co.  A S 
$1,890,592.00 

. Birch, 

A-AD  15(3) 

Begins  13  miles  north  of  Conrad  and 
extends  3.7  miles  east. 

3.  663 

Grading,  Crushed 
Aggregate  Surfac- 
ing 

99 

July  1971 

99 

Konda  Construction,  Inc 
$243,072 

FKP  9-1(5) 

Begins  3 miles  northeasterly  of 

St.  Regis  and  extends  northeasterly. 

4.669 

Grading,  Crushed 
Aggregate  Surfac- 
ing, PMS 

50 

July  1972 

40 

Materne  Bros.  Co. 
$1,009,298.00 

GNP  1-C12 

West  side  of  Going-co-the  Sun  Road 
approximately  31  miles  northeasterly 

0.604 

Gu  a r d ra i 1 & M i s c . 
Items 

85 

Nov.  1971 

97 

E.  F.  Matelich  Construction  Co 
$261,980.00 

Flip  20-1(2) 

Bitterroot  - Big  Hole 

11.98 

Fencing 

91 

Nov.  1971 

74 

Slavin  & Shafer,  Inc. 
$75,032.00 

FHP  42-1(1) 

West  Gallatin  Highway 

1.955 

Base,  PMS 

22 

Oct.  1971 

47 

Schultz  & Lindsay  Const 
$116,547.50 

. Co. 

V 
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STATE  HIGHWAY  COMMISSION 
CONSTRUCTION  DIVISION 


MONTHLY  CONSTRUCTION  REPORT 

Month  Ending  - November  30,  1971  (QC-CC  ^ ^ LO  r 


Project:  Number 
& Location 

Mileage 

Contractor  & 

Bid  Price 

Type  of  Work 

Contract 

Awarded 

Date 

Comp, 

Work 

Began 

Pro- 

gress 

Men 

Empl. 

% 

Compl, 

DISTRICT  ONE  - 

MISSOULA 

Division  11-30  - Missoula 


S 36  (7)  U -90 
Helmville-No. 

5.011 

Helena  Sand  & Gravel 
$105,569. 13 

Plant  Mix  Surface 
Overlay 

7/26/71 

90  Cal 
Days 

9/13/71 

0 

I 90-1  (48)0  U-l 
Lookout  Pass-E. 

4.245 

Goodfellow  Bros. 
$4,008,513.  17 

G,  Agg.  Surf. , PMB 

Base 

9/30/70 

330  Cal 
Days 

11/4/70 

Fair 

30 

60 

I 90-1  (48)0  U-2 
Lookout  Pass-E. 

Mahnomen  Pile 

D & E 

$454,854. 92 

Structures 

9/30/70 

6/30/70 

3/19/71 

Fair 

4 

51 

I-TG  90-1  (49)4  U-l 
Sallese-W, 

6.708 

Goodfellow  Bros. 
$4,607,542.  80 

G,  Agg.  Surf.  , PMB 
& Structures 

12/1/70 

350  Cal 
Days 

3/30/71 

Poor 

51 

58 

I-1G  90-1  (49)4  U-2 
Saltese-W, 

Waddell  Const. 
$563,940.  80 

Structures 

12/1/70 

360  Cal 
Days 

3/15/71 

Fair 

9 

43 

I-IG  90-1  (49)4  U-3 
Saltese-W9 

— 

MaxJ.  Kuney  Co. 
$536,022.  15 

4 Lane  Structure 

2/23/71 

300  Cal 
Days 

4/19/71 

— 

64 

I 90-1  (68)22 

Camel's  Hump  Detour 

12.727 

Inland  Asphalt  Co. 
$416,614.45 

Surf.  Prep. , PMS  & 
Signing 

4/27/71 

200  Cal 
Days 

6/2/71 

COMP, 

11/23/71 

I 90-1  (76)  4 

Saltese-W. 

Federal  Const.  Co. 
$125,475.75 

Dual  Rest  Area 

5/26/71 

210  Cal 
Days 

8/10/71 

Poor 

15 

1 90-2  (32)120  U-l 
Clinton-  E & W 

8.908 

Washington  Const. 
$4,235,063,  09 

G,  Agg.  Surf. , PMB  12/16/69 

PMBS,  Sign. , Seed 

Comf.Sta.  & Forest  Ser,  Rd, 

360  Cal 
Days 

1/12/70 

Fair 

10 

70 

I 90  2 (32)120  U-3 
Clinton- E & W 

8.908 

Fred  Strandberg 
$68,784.20 

Fencing 

12/1/69 

30  Cal 
Days 

3/27/70 

70 

I 90-2  (33)129  U-l 
& 1 90-3  (15)132  U-l 
Beavertail  - E & W 

6.474 

Washington  Const, 
$3,241,826.  29 

G,  Agg.  Surf. , PMB 

Sign  & Dual  Overpass 

7/1/69 

400  Cal 
Days 

8/4/69 

Poor 

14 

83 

I 90-2  (33)129  U-2 
& I 90-3  (15)132  U-2 
Beavertail  - E & W 

6.474 

Granite  Const, 
$42,748,90 

Fencing 

7/1/69 

30  Cal 
Days 

9/23/69 

Fair 

4 

47 
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MONTH  j //^CONSTRUCTION  REPORT  - 11/30/71 

Division  11-30  - Missoula  (Cont'd) 


I 90-2  (35)85  U-l 

10. 170 

Peter  Kiewit  Sons' 

G , Agg.  Surf. , Cem. 

11/21/69 

400  Cal 

12/12/69  Poor  17 

95 

Frenchtown  - E & W 

$4, 185,224.50 

Trtd  Base,  PC  Cone. 
Pav.  PMBS,  Signing 
& Dual  Weigh  Sta. 

Days 

I 90-2  (35)85  U-2 

10. 170 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal 

3/19/70 

98 

Frenchtown  - E & W 

$96,276.69 

Days 

I 90-2  (49)97 

Rainbow  Electric 

Lighting 

8/27/70 

5/15/71 

2/22/71  COMP.  11/24/71 

DeSmet  & Bonner  Inters. 

$69,753.60 

I 90-3  (33)143 

--- 

Skinner  Enterprises 

Dual  Rest  Area  & 

7/1/71 

150  Cal 

9/22/71  Fair  4 

11 

Bearmouth  W & E 

$199,743.35 

Structure 

Days 

S-RS  127  (5) 

7. 165 

Associated  Asphalt 

Surf.  & Signing 

7/1/71 

180  Cal 

7/14/71 

69 

Philipsburg-West 

$413,405.70 

Days 

S 169  (4)  & City 

0.  360 

Sletten  Const.  Co. 

G,Agg.  Surf. , PMBS 

10/11/71 

425  Cal 

NOT  STARTED 

Proj.  12S-406 

$1,352,510.65  (State) 

& Brs. 

Days 

FI  219  (12)  U-90 

2.5 

Kalispell  Neon  Sign  Ser. 

Lighting 

8/27/71 

20  Cal 

NOT  STARTED 

Inters.  Airport  Rd. 

& Mont.  200 

$7,217.00 

Days 

SMP  3299-71 

Konda  Const.  Inc. 

Crush  & Stockpile 

8/27/71 

90  Cal 

9/21/71 

66 

Various  Roads 

$142,480, 00 

Days 

F 9999  (34) 

58.4 

Skinner  Enterprises 

Sign.  & Delineation 

7/27/71 

120  Cal 

NOT  STARTED 

Mont.  Hwy.  #200 

$22,995.95 

Days 

Division  12-30  - Kalispell 

S 157  (5) 

4.771 

Kraling  & Nelson 

G , Agg.  Surf. , PMBS 

1/25/71 

180  Cal 

2/22/71  Poor  1 

59 

Kalispell-  Lupfer 

$537,472.01 

& Cover 

Days 

S 221  (5) 

3.482 

Washington  Const. 

G & Crush, Base 

6/23/70 

200  Cal 

7/30/70  Seasonal  Shutdown 

Thompson  Falls-W. 

$683,668.  99 

Surf. 

Days 

10/29/71 

60 

F 250  (8)  U-90 

Western  Sign  Corp. 

Signals 

10/22/71 

45  Cal 

NOT  STARTED 

Int.  Louisiana  & Idaho 

$29,977.55 

Days 

Ave.  -9th  St.  Libby 
EPS-S-RS  334  (5)  U-l 

1.307 

M & S Const, 

G. , Agg,  Surf.  ,PMBB 

10/22/71 

270  Cal 

NOT  STARTED 

Columbia  Falls -Polebridge- 

$522, 117. 95 

& PMBS 

Days 

Canadian  Line 
EPS-S-RS  334  (5)  U-2 

0,076 

Sletten  Const,  Co, 

Strucmre 

10/22/71 

240  Cal 

NOT  STARTED 

Columbia  Falls -Polebridge- 

$457,492,  87 

Days 

Canadian  Line 
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monthl: Construction  report  - 11-30-71 
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DISTRICT  TWO  - BUTTE 
Division  21-30  - Butte 

S 2 (21)  8.277 

Sandon  Const.  Co. 

Guard  Rail 

Helena -Flesher  Pass 

- 

$108, 145.63 

Lincoln 

S OOOS  (33) 

27.9 

Skinner  Enterprises 

Sign  & Delineation 

Various  Sec.  Hwys. 

I 15-1  (30)75  U-l 

10. 192 

$9,047.40 

Hilde  Const.  Co. 

Grading  & Fencing 

Apex-Browns  Bridge 

I 15-1  (30)75  U-2 



$3,  161,029.27 

Cop  Const.  Co. 

Structures 

Apex-Browns  Bridge 

I 15-1  (42)23  U-l 

15.244 

S.  Birch,  Inc. 

G,  Agg.  Surf. , Bit 

Dell-Redrock 

$4,385,992.  31 

Stab.  Base,  PMBS 

I 15-1  (47)17  U-l 

5.558 

McIntyre  Const. 

Seed  & Sign 

G,  Agg.  Surf.  & 

Lima  -Dell 

& S.  Birch,  Inc. 

PMBS 

I 15-1  (50)85  U-l 

2.455 

$1,006,331.64 
Washington  Const. 

G,  Fencing  & Rel. 

Browns  Bridge-No. 

$1,816,329.49 

Items 

I-IG  15-1  (50)85  U-2 

0.  105 

M.  Morrin  & Sons  Co. 

Structure 

Browns  Bridge-No. 

I 15-1  (56)85 

... 

$917,400.43 

W.  P.  Roscoe  Co.  & 

Dual  Structure 

Big  Horn  River 

I 15-3  (20)155  U-l 

6.847 

McLaughlin  Const. 
$799,889.40 
Washington  Const. 

G,  Agg.  Surf. , PMS, 

Boulder  Hill-South 

$4, 715,636.  29 

Fencing  & Sign 

I 15-3(20)155  U-2 

Huckaba  Const. 

Structures 

Boulder  Hill-South 
EMP-I  15-3  (21)162  U 

-1 

$469,837.  84 

Goodfellow  Bros. 

Gr.  & Rel.  Items 

Boulder  Hill-No. 

5.515 

$4,800,279.27 

EMP-I  15-3(21)162  U- 

2 

Riklin  Const.  & Phil 

Grade  Separation 

Boulder  Hill-No. 

0.015 

R.  Blessmger 

I 15-3  (22)168  U-l 

5,  397 

$131, 365. 23 

Maronick  Const. 

G,  Agg,  Surf, , PMBS 

Jefferson  City-N  & S 

$1,992,393.65 

Sign  & Structures 

I 15-4  (44)  202 

6. 133 

Washington  Const. 

G>  Agg,  Surf,  , PMBS 

Helena  Hill-Sieben  Interch. 

$1,234,500.72 

7/1/71 

90  Cal 
Days 

8/16/71 

COMP. 

11/8/71 

8/27/71 

60  Cal 
Days 

11/17/71 

-- 

-- 

0 

5/26/71 

275  Cal 
Days 

6/21/71 

Good 

75 

55 

5/26/71 

240  Cal 
Days 

7/19/71 

Good 

2 

51 

7/2/69 

400  Cal 
Days 

7/21/69 

5 

99 

9/29/70 

240  Cal 

10/15/70 

COMP. 

11/21/71 

Days 

7/1/71 

250  Cal 
Days 

9/27/71 

Good 

60 

17 

7/26/71 

300  Cal 
Days 

9/13/71 

Good 

17 

4 

7/1/71 

350  Cal 
Days 

7/22/71 

Good 

19 

19 

Pending 

300  Cal 

NOT  STARTED 

FHWA  Cone. 

Days 

9/20/71 

300  Cal 

NOT  STARTED 

Days 

10/22/71 

350  Cal 
Days 

11/18/71 

Fair 

29 

8 

10/22/71 

150  Cal 

NOT  STARTED 

Days 

6/25/69 

300  Cal 
Days 

7/28/69 

-- 

8 

99 

4/27/71 

240  Cal 
Days 

6/14/71 

Good 

22 

47 
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monthl Construction  report  - 11/30/71 

Division  21-30  - Butte  (Cont'd) 


RF  77  (16)  U-91 

Skinner  Enterprises 

Int.  U.S.  12-287 

& Sec. 284 

$3,  160.00 

F 77  (19) 

8.303 

Maronick  Const. 

T own  s end  - H e lena 

$1,078,793.46 

I 90-3  (23)166  U-l 

5.995 

Crick  Co. 

Gold  Creek-East 

$4,200,820,27 

I 90-3  (23)166  U-2 

Riklin  Const.  Co.  & 

Gold  Creek- East 

Phil  R.  Blessinger 
$533,222.49 

T 9058  (1) 

Skinner  Enterprises 

Helena  St.  & Intersections 

$96,970.  36 

Division  22-30  - Bozeman 


I-IG  90-6  (23)304  U-l 
F 44(1)  & F 222  (18) 
Bozeman-N.  Side-E. 
Belgrade-Bozeman  & 
Bozeman-E. 

4.574 

Holland  Const.  & 
Foley  Bros. 
$1,314,866. 16 

I 90-6  (27)305 
Bozeman-N.  Side-E. 

5.486 

Holland  Const.  & 
Foley  Bros. 
$839,472.21 

I 90-6  (28)276 

— 

Rainbow  Electric 

Three  Forks,  Belgrade  & 
Manhattan  Inters. 

$61,713.  20 

I 90-7  (24)374  U-l  13.701 

& I 90-8  (62)388 

Greycliff-E.  & Reedpoint-W. 

Washington  Const. 
$5,079,801.40 

I 90-7  (24)374  U-2 
Greycliff-E. 

0. 138 

M.  Morrin  & Son 
$667,463.83 

I 90-7  (24)374  U-3 
Grey  cliff  - E. 

13.048 

Williams  Const. 
$78,067.  30 

I 90-7  (30)377 
Greycliff  - E. 

Skinner  Enterprises 
$196,496. 70 

0 


| 


Flashers  & Lights 

10/22/71 

30  Cal 
Days 

NOT  STARTED 

G,  Agg.  Surf. , PMBS 
& Signing 

4/27/71 

165  Cal 
Days 

5/24/71 

Good 

10 

98 

G,  Agg.  Surf. , PMS 
Fencing,  Sign,  Dual 
Rest  Area  & Structure 

6/1/71 

330  Cal 
Days 

7/1/71 

Fair 

79 

41 

Structures 

5/26/71 

300  Cal 
Days 

9/20/71 

Fair 

5 

6 

Traf.  Cont.  Devices 

7/27/71 

60  Cal 
Days 

10/5/71 

Fair 

5 

13 

G,  Agg.  Surf. , PMBS 
& Rel.  Items,  Struct, 

& Civs. 

3/28/69 

325  Cal 
Days 

5/18/69 

COMP. 

11/10/71 

Agg.  Surf. , PMBS 

9/27/69 

180  Cal 
Days 

4/15/70 

COMP. 

11/10/71 

Lighting 

11/14/70 

7/1/71 

2/8/71 

-- 

99 

G,  Agg.  Surf. , PMBS 
Sign.  ,Seed. , & lighting 

9/15/70 

400  Cal 
Days 

10/20/70 

Fair 

62 

64 

6 Structures 

9/15/70 

320  Cal 
Days 

10/7/70 

-- 

97 

Fencing 

9/15/70 

30  Cal 
Days 

10/15/70 

Fair 

9 

55 

Dual  Rest  Area 

7/1/71 

150  Cal 
Days 

8/10/71 

Poor 

7 8 
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monthly  Construction  report  - 11/30/71 

DISTRICT  THREE  - GREAT  FALLS 
Division  31-30  - Great  Falls 


S OOOS  (25) 

61.6 

Western  Sign  Corp. 

Sign  & Delineation 

10/22/71 

120  Cal 

NOT  STARTED 

Var.  Sec.  Hwys. 

$26,658.50 

Days 

I 15-4  (33)229  U-3 

4.310 

Schultz  & Lindsay 

Agg.  Surf. , PMBS 

10/23/69 

350  Cal 

11/5/69 

Fair 

37 

93 

& I 15-5  (35)230  U-l 

$2,095,448.20 

Lndscp.  & 2 Comf.  stas. 

Days 

Dearborn  River  - N. 

& 

& Rel.  Items 

Cascade  Co.  Line-N. 

I 15-4  (46)222  U-2 

0.551 

Zook  Bros. 

G,  Agg.  Surf. , PMBS 

11/27/70 

140  Cal 

12/14/70 

-- 

3 

99 

Craig  Slide 

$918,274.51 

& Fencing 

Days 

I 15-5  (35)230  U-4 

3.299 

Pipestone  Const. 

Fencing 

11/21/69 

30  Cal 

3/18/70 

Fair 

5 

77 

Cascade  Co.  Line-N. 

$24,691.24 

Days 

I 15-5  (43)230 

— 

Mahnomen  Pile  D&E 

Dual  Bridge 

7/23/69 

370  Cal 

8/26/69 

COMP. 

11/12/71 

Cascade  Co.  Line-N. 

$1,216,218.82 

Days 

I 15-5  (57)280  U-l 

10.082 

Peter  Kiewit  Sons 

G,  Agg.  Surf. , PMBS 

7/1/71 

360  Cal 

8/6/71 

Fair 

76 

30 

Vaughn  - No. 

$3,780,299.64 

Signing  & Fencing 

Days 

I 15-5  (57)280  U-2 

Cop  Const. 

Structures 

7/1/71 

300  Cal 

8/16/71 

Fair 

5 

6 

Vaughn -No. 

$532,215.26 

Days 

I 15=6  (17)291  U-l 

7.752 

McIntyre  Const.  Co. 

G,Agg.  Surf.  ,PMB 

5/26/71 

300  Cal 

7/27/71 

Good 

105 

25 

Power  No.  & So. 

& S.  Birch 
$2,958,442. 19 

PMB,  Fencing,  Signing 

Days 

I 15-6  (17)291  U-2 

Cop  Const.  Co. 

Structures 

5/26/71 

240  Cal 

8/9/71 

Good 

17 

21 

Power  No.  & So. 

$311,731.24 

Days 

RF  267  (15) 

0.411 

Sandon  Const.  Co. 

Guard  Rail  & 

9/11/71 

90  Cal 

10/12/71 

-- 

-- 

29 

Ovando-Rogers  Pass 

$15,313. 50 

Delineation 

Days 

F 278  (9) 

Western  Sign  Corp. 

Lighting 

7/27/71 

20  Cal 

8/25/71 

Good 

3 

98 

Division  & 3rd  St. , Gt.  Falls 

$3,  819.00 

Days 

SMP  2599-71 

Hilde  Const.  Co. 

Crush  & Stockpile 

10/22/71 

60  Cal 

NOT  STARTED 

Various  Roads 

$129,926.00 

Days 

F 9999  (24)  122.0 

Watters  Const.  Co. 

Sign  & Delineation 

10/22/71 

180  Cal 

NOT  STARTED 

U.S.  Hwys.  87  & 89 

$57, 140.80 

Days 

& Mont.  Hwys  21  & 200 

F 9999  (35) 

61.0 

Western  Sign  Corp. 

Sign  & Delineation 

7/27/71 

120  Cal 

9/2/71 

Fair 

4 

45 

U.S.  Hwy.  #87 

$21,507.00 

Days 

o > 
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MONTHtii&ONSTRUCTION  REPORT  - 11/30/71 


Division  32-30  - Havre 


S 12  (16) 

7.868 

Richardson  Const. 

G,  GS,  PMB,  Seal 

2/22/71 

160  Cal 

5/3/71 

Seasonal  Shutdown 

Harlem -Turner -Can. 

Line 

$438,006.27 

Cover  & Signing 

Days 

10/5/71 

90 

I 15-7  (12)331  U-l 

11.390 

S.  Birch,  Inc. 

G & Rel.  Ite  ms 

2/25/70 

300  Cal 

4/6/70 

Fair 

6 

99 

& S 357  (10) 

$1,088,789.94 

Days 

Valier  Jet.  -N  & S & Valier-E. 

I 15-7  (12)331  U-3 

11.070 

R.C.  Schmoll 

Fencing 

2/25/70 

30  Cal 

4/6/70 

-- 

-- 

99 

Valier  Jet.  -N  & S 

$59,739.80 

Days 

I-IG  15-7  (13)323  U-l 

9.641 

Zook  Bros. 

G, Rel.  Items  & Struct. 

7/29/70 

350  Cal 

9/3/70 

Fair 

44 

81 

& F 211  (15) 

$3,279,333.49 

Days 

Conrad -N  & S & Vaughn -Conrad 

I-IG  15-7  (13)323  U-2 

8.991 

O & K Const. 

Fencing 

7/29/70 

30  Cal 

10/8/70 

-- 

-- 

76 

Conrad  N & S 

$45,591.02 

Days 

I-IG  15-7  (13)323  U-3 

Sletten  Const. 

Structures 

11/24/70 

180  Cal 

1/27/71 

-- 

6 

66 

Conrad  - N & S 

$282,842.47 

Days 

I 15-7  (14)331  & 

11.390 

Peter  Kiewit  Sons’ 

Agg.  Surf. , PMBS  & 

3/30/71 

120  Cal 

5/12/71 

Good 

60 

71 

S 357  (11) 

$3, 125,674. 10 

Signing 

Days 

Valier  Jet.  -N  & S & Valier  E. 

I-IG  15-7  (15)323  & 

9.641 

Zook  Bros. 

Agg.  Surf. , PMBS  & 

3/30/71 

90  Cal 

9/13/71 

Fair 

40 

24 

RF  211  (16) 

$2,657,940.69 

Signing 

Days 

Conrad-N  & S & Vaughn-Conrad 

I 15-8  (17)  369  U-l 

9.216 

Nilson-Smith  Const. 

G,  Agg.  Surf. , PMBS 

11/21/69 

330  Cal 

4/14/70 

Good 

12 

98 

Sunburst  - So. 

$2,230,525.98 

Sign  & Structures 

Days 

I 15-8  (17)369  U-2 

9.216 

Pipestone  Const. 

F enc ing 

11/21/69 

30  Cal 

9/28/71 

-- 

3 

10 

Sunburst  - So. 

$58,711. 99 

Days 

I 15-8  (27)369 

9.216 

Nilson-Smith  Const. 

Agg.  Surf. , PMBS  & 

6/25/70 

180  Cal 

10/15/70 

Good 

16 

90 

Sunburst  - So. 

$1,389,389.  11 

Signing 

Days 

F 66  (7),  F 221  (4)  & 

Nilson-Smith  Const. 

G,  Stab.  Top  Surf. 

9/7/71 

200  Cal 

9/29/71 

Good 

30 

29 

City  Proj,  4-24-69 

$509,602.96 

PMS,  Br.  Widening  & 

Days 

Chinook-W,  1st  St., 

Chinook  Strs. 

Sign 

F 132  (11) 

9.281 

Kraling  & Nelson 

G,  Agg.  Surf. , PMB  & 

7/6/70 

210  Cal 

8/12/70 

COMP. 

11/13/71 

Chester -Gildford 

$1,  337,867.07 

PMBS 

Days 

S 219  (11) 

9.034 

Baltrusch  Const. 

G,Agg.  Surf. , PMB  & 

11/23/70 

200  Cal 

4/8/71 

-- 

-- 

94 

Big  Sandy -Rudyard 

$648,369.48 

Signing 

Days 

F-RF  220  (12)  & 

3.501 

Maronick  Const. 

G,  Agg.  Surf. , PMS  & 

NOT 

180  Cal 

NOT  STARTED 

S-RS  193  (12) 

$553,588.51 

Fence 

AWARDED 

Days 

Cut  Bank-W.  & Valier-Cut  Bank 
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MQNTHlSfeoNSTRUCTION  REPORT  - 11/30/71 
Division  32-30  - Havre  (Cont'd) 


S 237  (9)  U-l 

5. 101 

Nilson-Smith  Const. 

G,  Agg.  Surf. , PMB  & 5/24/71 

240  Cal 

6/16/71 

Fair 

92 

Oilmont-East 

$458,995.86 

Signing 

Days 

S 301  (C)  U-90 

Watters  Const.  Co. 

Guard  Fence  10/22/71 

60  Cal 

NOT  STARTED 

Havre  - No. 

$14,780.00 

Days 

F 9999  (22) 

81. 1 

Western  Sign  Corp. 

Sign  & Delineation  7/27/71 

150  Cal 

NOT  STARTED 

U.  S.  Hwys  #2  & 87 

$28,566.00 

Days 

ABM  0801 

73.2 

M & S Const. 

Reshaping  & Agg.  Surf.  7/1/71 

120  Cal 

7/29/71 

Good  23 

99 

Various 

$332,616.  04 

Days 

DISTRICT  FOUR  - GLENDIVE 

Division  41-30  - Glendive 


F 86  (37) 

12.247 

Richardson  Const. 

PMBS  & Bridges 

9/29/70 

240  Cal 

11/9/70 

Good  30 

65 

Plevna -West 

$875, 573. 78 

Days 

I 94-4  (29)153 

23.435 

Zook  Bros. 

Agg.  Surf.  , PMBS  & 

6/25/70 

275  Cal 

10/7/70 

Good  56 

92 

I 94-5  (11)166  U-5  & 

I 94-5  (13)  160 

$2,  326,928.  11 

Signing 

Days 

Prairie  Co.  Line-E  &W  & 

Terry  - W. 

I 94-5  (12)160  U-l 

6.322 

The  Brezina  Co. 

G & Rel  Items  & 

3/26/70 

200  Cal 

4/8/70 

_ _ 

99 

Prairie  Co.  Line  - E. 

$1,306,421.42 

Structures 

Days 

I 94-5  (12)160  U-2 

5.711 

Bitter  Root  Fencing 

F enc ing 

3/26/70 

30  Cal 

4/17/70 

COMP.  11/11/71 

Prairie  Co.  Line-E. 

$38,658. 11 

Days 

S-RS  128  (9)  U-l 

8.968 

Joe  Mayo  & Son  Inc. 

Grading  & Rel  Items 

7/27/71 

200  Cal 

10/7/71 

Good  25 

27 

Wibaux-Sidney 

$765,754.49 

Days 

Division  42-30  - Wolf  Point 

S OOOS  (22) 

39. 1 

R.C.  Schmoll  Const. 

Sign  & Delineation 

9/9/71 

90  Cal 

11/1/71 

COMP.  11/12/71 

Various  Sec.  Hwys. 

$9,913.25 

Days 

F-RF  152  (11)  U-l 

7.454 

Nilson-Smith  Const. 

G,  Agg.  Surf.  ,PMBB 

7/1/71 

360  Cal 

8/9/71 

Good  46 

25 

Harlem-Dodson 

$1,319,230.66 

& Signing 

Days 

RF-F  152  (11)  U-2 

0. 129 

Mahnomen  Pile  D & E 

Structures 

10/28/70 

5/15/70 

12/3/70 

Good  16 

75 

Harlem-Dodson 

$617,766.07 

S 202  (1)  U-90 

7.466 

Gus  M.  Albert 

Plant  Mix  Bit.  Overlay 

7/26/71 

150  Cai 

9/3/71 

-- 

99 

Brockton-North 

$122,623. 53 

Days 

v._ 
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MONTHgLbONSTRUCTlON  REPORT  - 11/30/71  * 

Division  42-30  - Wolf  Point  (Cont'd) 


S 239  (4)  8.003 

Gus  M.  Albert 

Agg.  Surf.  & PMBB  7/1/71 

180  Cal 

8/19/71 

7 

46 

Nashua -No. 

$294,707.24 

Days 

F 253  (17)  0.177 

Lloyd  C.  Lockrem 

Upgrading  & PC  Cone.  12/19/69 

180  Cal 

5/18/70 

-- 

99 

Circle -Wolf  Point  via 

$289,222.50 

Days 

4th  St.  Underpass 

F 9999  (27)  202.2 

Western  Sign 

Sign  & Delineation  12/15/70 

6/1/71 

4/14/71 

__ 

99 

U.S.  #2,  State  Hwy. 

#5,  13,  16  & 24 

$71,699.60 

DISTRICT  FIVE  - BILLINGS 

Division  51-30  - Billings 


S OOOS  (4)  & S OOOS  (21) 

Var.  Sec.  Hwys.  82.1 

F 53  (16)  & F 230  (12)  2.224 
Billings  N.  E. , Billings 
Fairgrounds  Northeast 

Western  Sign  Corp. 
$42,969.71 

Yellowstone  Elect.  Co. 
$138,867.08 

Sign  & Delineation 

Lighting 

7/26/71 

Subject  to 

FHWA 

Cone. 

120  Cal 
Days 

90  Cal 
Days 

NOT  STARTED 

NOT  STARTED 

I 90-8  (52)396  U-l,  13.336 

I 90-8  (63)406  U-l  & 

F 408  (3) 

Columbus  - E & W & 9th  St. 
Spur  - Columbus 

Schultz  & Lindsay 
$6,846,354. 10 

G,  Agg.  Surf. , PMBS 
& Signing 

3/26/70 

500  Cal 
Days 

4/13/70 

Fair 

45 

82 

I 90-8  (52)396  U-3  10.302 

& I 90-8  (63)406  U-3 

Columbus  - E & W 

Granite  Const. 
$73,300.08 

Fencing 

4/29/70 

30  Cal 
Days 

5/25/70 

90 

I 90-8  (65)465  U-l  6.187 

Big  Horn  Co.  Line-W. 

Wickens  Bros. 
$1,344,047.  16 

G,  Fencing  & Rel, 
Items 

9/29/70 

210  Cal 
Days 

10/26/70 

6 

99 

I 90-8  (67)461  U-l  10.282 

& I 90-8  (67)461  U-2 

Big  Horn  Co.  Line-W. 

(East  & West  Sections) 

Hilde  Const. 
$1,471,959.28 

Agg.  Surf.  & PMBS 

2/23/71 

120  Cal 
Days 

5/10/71 

Fair 

30 

43 

I 90-8  (68)418  & 

I 90-9  (39)476 

Park  City-W  & Big  Horn  Co. 
Line-E. 

Fred  Strandberg  Const. 
$463,802.50 

Dual  Rest  Area 

7/17/71 

210  Cal 
Days 

8/27/71 

Fair 

8 

15 

I-IG  90-9  (26)471  U-l  & 

I 90-8  (55)455  U-5  13.063 

Big  Horn  Co.  Line-E.  & 

Wm. Collins  & Sons 
& Tennefos  Const. 
$1,027, 138.  11 

G,  & Rel.  Items  & 
Eros.  Cont.  Diversion 
Dam 

11/24/70 

210  Cal 
Days 

3/9/71 

Good 

39 

83 

Pinehi  11- Pryor  Creek 
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monthl Construction  report  - 11/30/71  # 


Division  51-30  - Billings  (Cont'd) 


MG  90-9  (26)471  U-2 

0.096 

M.  Morrin  & Sons 

Structures 

12/15/70 

280  Cal 

2/23/71 

Fair 

20 

53 

Big  Horn  Co.  Line-E. 

$760,889.05 

Days 

I-IG  90-9  (26)471  U-3  13.064 

Empire  Sand  & Gravel 

Surf.  & PMBS 

1/26/71 

120  Cal 

8/12/71 

Good 

36 

26 

Big  Horn  Co.  Line-E. 

& Wm.  Collins  & Sons 
$2,606,851.98 

Days 

I 90-9  (32)501 

5.071 

Wm.  Collins  & Sons 

G,  Agg.  Surf.  , PMBS, 

8/10/70 

180  Cal 

8/31/70 

-- 

-- 

95 

Hardin  - So. 

& Empire  Sand  & Gravel  Jr. 

Days 

$1,048,004.09 

I 94-1  (30)42  U-l 

4.073 

Wickens  Bros. 

G. , Fencing  & Rel. 

7/1/71 

250  Cal 

8/13/71 

Good 

60 

84 

Custer-E  & W 

977,533.40 

Items 

Days 

(West  Section) 

F 107  (16)  & 

7.014 

Francis  M.  Tindall 

G,  Agg.  Surf.  ,PMB, 

7/30/70 

240  Cal 

10/9/70 

„ 

.. 

98 

F 258  (15)  U-l 

$1,287,649.65 

PMBS  & Signing 

Days 

Bridger- Laurel  & Wyo. 

Line-Bridger 

F 107  (17) 

Kalispell  Neon  Sign  Ser. 

Lighting 

Subject  to 

45  Cal 

NOT  STARTED 

Main  St.  - Bridger 

$12,719.  90 

FHWA  Cone. 

Days 

S 132  (6) 

1.692 

Sletten  Const. 

G,  Agg.  Surf. , PMBS 

10/26/70 

425  Cal 

11/18/70 

Fair 

6 

73 

Billings -So. 

$1,601,063.  25 

Days 

S 172  (1)  U-90 

2.773 

Empire  Sand  & Gravel 

Plant  Mix  Bit.  Overlay 

8/27/71 

45  Cal 

9/22/71 

-- 

-- 

5 

Black  Otter  Trail-No. 
of  Billings 

$86,692. 10 

Days 

Division  52-30  - Miles  City 

I-IG  94-3(24)83  U-l 

7.003 

Hilde  Const. 

G,Agg.  Surf. , PMBS  & 

8/27/70 

300  Cal 

11/4/70 

Good 

35 

88 

Forsyth  - W. 

$1,393,024.56 

Signing 

Days 

I-IG  94-3(24)83  U-2 

0.  120 

Cop  Construction 

2 Bridges 

3/30/71 

230  Cal 

4/19/71 

Good 

5 

93 

Forsyth  - W. 

$383,616.56 

Days 

I 94-3(30)105  U-l 

Crick  Co. 

Dual  Rest  Area 

9/11/71 

150  Cal 

9/29/71 

Fair 

2 

19 

Rosebud -East  Section 

$212,755.00 

Days 

I 94-4(25)153  U-l 

8.859 

Zook  Bros. 

G & Rel.  Items 

1/29/70 

300  Cal 

3/31/70 

-- 

-- 

98 

Prairie  Co.  Line-W. 

$1,274,356. 74 

Days 

I 94-4(25)153  U-2 

8.850 

Granite  Const. 

F enc ing 

1/29/70 

30  Cal 

5/6/70 

-- 

-- 

99 

Prairie  Co.  Line-W. 

$69,476. 13 

Days 

I 94-4(27)119  U-l 

8. 138 

Joe  Mayo  & Son  Inc. 

G.  , Agg.  Surf. , PMBS 

7/1/71 

270  Cal 

7/12/71 

Good 

65 

55 

Hathaway-East 

& Richardson  Const. 
$1,571,225.85 

Fencing  & Signing 

Days 
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MONTHL*'  JONSTRUCTION  REPORT  - 11-30-71 

Division  52-30  - Miles  City  (Cont'd) 


I 94-4  (27)119  U-2 
Hathaway-East 

S 460  (4)  10.204 

Bell  Creek  Access  Rd. 

Walter  Mackin  & Son 
$49,746.40 

Harris -Clason  & 

K.  Harris 
$722,789.37 

Rev.  & Lengthen  Str. 

G & Agg.  Surf. 

9/1/71 

12/14/70 

150  Cal 
Days 

210  Cal 
Days 

9/22/71 

3/8/71 

Good 

3 55 

99 

Division  53-30  - Lewistown 

S OOOS  (12)  77.5 

R.  C.  Schmoll  Const. 

Sign  & Delineation 

8/27/71 

120  Cal 

10/14/71 

COMP. 

11/22/71 

Various  Sec.  Hwys. 

$19,787.60 

Days 

F 235  (36)  U-l  9.051 

Maronick  Const. 

G,  Agg.  Surf.  ,PMBS 

5/28/70 

260  Cal 

7/13/70 

COMP. 

11/22/71 

Armington-  Lewistown 

$941,336.80 

& Signing 

Days 
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Pro  ject 

FHP  61-1(1) 

FHP  61-1(2)  & 
FL  61(1) 

FHP  43-1(3)  & 
F 217(22) 

A-AD  15(2) 

A-AD  15(3) 

FHP  9-1(5) 

GNP  1-C12 

FHP  20-1(2) 
FHP  42-1(1) 


MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 


MONTANA 

December  1, 

1971 

Location  c< 

Length 

Type 

Work 

% Work  Completed 
and  Estimated 
Completion  Date 

Percent 

Time 

Used 

Contractor  and 
Contract  Amount 

O 

Begins  approximately  8 miles  north 
easterly  of  Columbia  Falls  and  extends 

2.7  miles  northerly  on  the  North  Fork 
of  the  Flathead  River  Highway. 

2.733 

Grading,  Base, 
Bituminous  Sur- 
face Treatment 

84 

Oct.  1971 

91 

URECO,  Inc. 

$465,181. 50 

Begins  approximately  0.5  miles  north 
from  Columbia  Falls  and  extends 
northerly. 

7.702 

Grading,  Base 

PMS 

54 

Aug.  1972 

47 

URECO,  Inc. 

$1,514,510.00 

Begins  approximately  0.5  miles  north- 
westerly of  Gardiner  and  extends 
northwesterly. 

4.308 

Grading,  Base, 

PMS 

99 

Sept.  1971 

94 

R.  J.  Studer  & Sons 
$592,683.37 

Begins  at  Conrad  and  extends  east 

8.9  miles . 

8.912 

Grading,  Base, 
PMS,  Structure 

99 

Nov.  1971 

95 

McIntyre  Const.  Co.  & S. 
$1,890,592.00 

Birch , 

Begins  13  miles  north  of  Conrad  and 
extends  3.7  miles  east. 

3.663 

Grading,  Crushed 
Aggregate  Surfac- 
ing 

99 

July  1971 

99 

Fonda  Construction,  Inc. 
$243,072 

Begins  3 miles  northeasterly  of 

St.  Regis  and  extends  northeasterly. 

4.669 

Grading,  Crushed 
Aggregate  Surfac- 
ing, PMS 

61 

July  1972 

52 

Materne  Bros.  Co. 
$1,009,298.00 

West  side  of  Going-to-the  Sun  Road 
approximately  31  miles  northeasterly 

0.604 

Guardrail  & Misc. 
Items 

87 

Nov.  1971 

100 

E.  F.  Matelich  Construction  Co 
$261,980.00 

Bitterroot  - Big  Hole 

West  Gallatin  Highway 

11.98 

1.955 

Fencing 

Base,  PMS 

Final  11-7-71 

22 

Oct.  1971 

47 

Slavin  & Shafer,  Inc, 
$75,032.00 

Schultz  & Lindsay  Const. 
$116,547.50 

Co. 

9 

DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


MONTHLY  CONSTRUCTION  REPORT 

Month  Ending  - December  31,  1971 

. jy crc. 

<S37 bOF 

Project  Number 

Contractor  & 

Contract 

Date 

Work  Pro- 

Men 

% 

& Location 

Mi  leag  e 

Bid  Price 

Type  of  Work 

Awarded 

Comp, 

Began  gress 

Empi, 

Comp 

DIVISION  CONSTRUCTION  SECTION  - MISSOULA  - 11 

-30 

S 36(7)  U-9Q 

5,011 

Helena  Sand  & Gravel 

Plant  Mix  Surface 

7/26/71 

90  Cal 

9/13/71  -- 

0 

Helmvilie-No. 

$105,569, 13 

Overlay 

Days 

I 90-1  (48)0  U-l 

4.245 

Goodfellow  Bros, 

G,  Agg,  Surf. , PMB 

9/30/70 

330  Cal 

11/4/70  -- 

-- 

60 

Lookout  Pass-E. 

$4,008,513, 17 

Bd  sc 

Days 

I 90-1(48)0  U-2 

--- 

Mahnomen  Pile 

Structures 

9/30/70 

6/30/70 

3/19/71  Fair 

7 

66 

Lookout  Pass-E, 

D & E 

$454, 854, 92 

HG  90-1  (49)4  U-l 

6,708 

Goodfellow  Bros, 

G,  Agg,  Surf. , PMB 

12/1/70 

350  Cal 

3/30/71 

-- 

58 

Saitese-W. 

$4,607,  542,80 

& Structures 

Days 

I-IG  90-1  (49)4  U-2 

Waddell  Const, 

Structures 

12/1/70 

360  Cal 

3/15/71 

45 

Saltese-W. 

$563, 940, 80 

Days 

I-IG  90-1  (49)4  U-3 

— 

Max  J.  Kuney  Co, 

4 Lane  Structure 

2/23/71 

300  Cal 

4/19/71 

-- 

64 

Saltese-W. 

$536,022. 15 

Days 

EMP  I 90-1  (50)16 

0,044 

Max  J.  Kuney  Co. 

Structures 

12/16/71 

225  Cal 

NOT  STARTED 

U-2  & EMP  I 90-1  (52) 

$312,805,00 

Days 

11  U-2 

DeBorgia-East  & West, 

Saltese-Haugan 

I 90-1  (76) 4 

Federal  Const,  Co, 

Dual  Rest  Area 

5/26/71 

210  Cal 

8/10/71 

-- 

15 

Saltese-W. 

$125,475. 75 

Days 

I 90-2  (32)120  U-l 

8,908 

Washington  Const, 

G,  Agg.  Surf. , PMB 

12/16/69 

360  Cal 

1/12/70 

-- 

70 

Clinton -E  & W 

$4,235,063,09 

PMBS,  Sign, , Seed 

Days 

Comf.Sta.  & Forest  Ser.Rd. 

I 90-2  (32)120  U-3 

8,908 

Fred  Strandberg 

Fencing 

12/1/69 

30  Cal 

3/27/70 

-- 

70 

C Unton -E  & W 

$68,784,20 

Days 

I 90-2  (33)129  U-l 

6,474 

Washington  Const, 

G,  Agg,  Surf, , PMB 

7/1/69 

400  Cal 

8/4/69 

2 

83 

& i 9u-3  (15)132  U-l 

$3,241,  826,29 

Sign  & Dual  Overpass 

Days 

Beaver  rail  - E & W 


V 


' 
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MONTHLY  CONSTRUCTION  REPORT  - 12/31/71 
Missoula  - 11-30  (Coat'd) 


I 90-2  (33)129  U-2 

6.474 

Granite  Const. 

F encing 

7/1/69 

30  Cal 

9/23/69  Winter  Shutdown 

& I 90-3  (15)  132  U- 
Beavertail  - E & W 

2 

$42,748,90 

Days 

12/23/71 

1 90-2  (35)85  U-l 

10. 170 

Peter  Kiewit  Sons' 

G , Agg , Surf, , C em . 

11/21/69 

400  Cal 

12/12/69  -- 

95 

Frenchtown  - E & W 

$4, 185,224.50 

Trtd  Base, PC  Cone, 

Days 

Pav.  PMBS,  Signing 
& Dual  Weigh  Sta. 

I 90-2  (35)85  U-2 

10. 170 

Pipestone  Const, 

Fencing 

11/21/69 

30  Cal 

3/19/70 

98 

Frenchtown  - E & W 

$96,276.69 

Days 

EHS  I 90-2  (55)95  U- 

1 & 

Watters  Const.  Co. 

Impact  Attenuators 

12/16/71 

45  Cal 

NOT  STARTED 

EHS-F  215  (22) 

$37,590,00 

Days 

Missoula  West-Clinton  Rd, 

& Backhouse  Bridge 

I 90-3  (33)143 

_ „ _ 

Skinner  Enterprises 

Dual  Rest  Area  & 

7/1/71 

150  Cal 

9/22/71  Fair  2 

18 

Bearmouth  W & E 

$199, 743.35 

Structure 

Day  s 

S-R8  127  (5) 

7.165 

Associated  Asphalt 

Surf,  & Signing 

7/1/71 

180  Cal 

7/14/71 

69 

Phi  lipsburg  - West 

$413,405. 70 

Days 

S 169  (4)  & City 

0.360 

Sletten  Const.  Co, 

G , Agg , Surf. , PMBS 

10/11/71 

425  Cal 

12/2/71  --  8 

0 

Proj,  12S-406 

$1,352,  510.65  (State) 

& Brs. 

Days 

FI  219  (12)  U-90 

2.5 

Kalispell  Neon  Sign  Ser. 

Lighting 

8/27/71 

20  Cal 

NOT  STARTED 

Inters.  Airport  Rd» 
& Mont.  200 

$7,217.00 

Days 

SMP  3299-71 

Konda  Const,  Inc, 

Crush  & Stockpile 

8/27/71 

90  Cal 

9/21/71  Good  5 

83 

Various  Roads 

$142,480.  00 

Days 

F 9999  (34) 

58.4 

Skinner  Enterprises 

Sign,  &Delineation 

7/27/71 

120  Cal 

NOT  STARTED 

Mont.  Hwy.  #200 

$22,995.95 

Days 

DIVISION  CONSTRUCTION  SECTION  - KALISPELL  - 12- 

30 

EHS-RF  63  (15) 

0.388 

Konda  Const.  Co. 

G. , Agg.  Surf. , & Rd 

12/16/71 

100  Cal 

NOT  START  ED 

St.  Ignatius -Pablo 

$126, 977,21 

Mix  Surf. 

Days 

S 157  (5) 

4.771 

Kraling  & Nelson 

G,  Agg,  Surf. , PMBS 

1/25/71 

180  Cal 

2/22/71 

59 

Ka  li  spell-  Lupfer 

$537,472.01 

& Cover 

Days 

EMP  U 191  (33) 

0.257 

Sandon  Const.  Co. 

G. , Agg.  Surf. , Cement 

12/16/71 

130  Cal 

NOT  STARTED 

Pablo -Kali  spell 

$249, 976.22 

Tr.Base  & Portland 

Days 

Cement  Cone.  Paving 


' 


* 


- 


# 

MONTHLY  CONSTRUCTION  REPORT  - 12/31/71 
Kalispeli  - 12-30  (Cont'd) 


S 221  (5)  3,482 

Thompson  Fa  11s -W. 

F 250  (8)  U-90 

Int.  Louisiana  & Idaho 

Ave.  -9th  St,  Libby 

EPS-S-RS  334  (5)  U-l  1,307 
Columbia  Falls-Polebridge- 
Canadian  Line 

EPS-S-RS  334  (5)U-2  0.076 
Columbia  Falls -Polebridge- 
Canadian  Line 

Washington  Const. 
$683,668.99 

Western  Sign  Corp. 
$29,977.55 

M & S Const, 

$522, 117.95 

Sletten  Const.  Co, 
$457,492,87 

DIVISION  CONSTRUCTION  SECTION  - BUTTE  - 21-30 

S OOOS  (33) 

27.9 

Skinner  Enterprises 

Various  Sec.  Hwys. 

$9,047.40 

I 15-1  (30)75  U-l 

10. 192 

Hilde  Const,  Co, 

Apex -Browns  Bridge 

$3,  161,029,27 

I 15-1  (30)75  U-2 

--- 

Cop  Const.  Co. 

Apex-Browns  Bridge 

$289,747.07 

I 15-1  (42)23  U-l 

15.244 

S.  Birch,  Inc. 

Dell-Redrock 

$4,385,992.31 

I 15-1  (49)62  U-2 

Cop  Const,  Co. 

Dillon  - North 

$132,509.30 

I 15-1(50)  85  U-l 

2,455 

Washington  Const. 

Browns  Bridge -No. 

$1,816,329.49 

I-IG  15-1(50)85  U-2 

0. 105 

M,  Morrin  & Sons  Co. 

Browns  Bridge-No. 

$917,400.43 

I 15-1  (56)85 

— 

W.P.  Roscoe  Co.  & 

Big  Horn  River 

McLaughlin  Const. 

$799,889.40 

I 15-3  (20)155  U-l 

6.847 

Schultz  & Lindsay 

Boulder  Hill-South 

$4,689,026. 16 

I 15-3  (20)155  U-2 

Huckaba  Const, 

Boulder  Hill-South 

$469,837.  84 

G & Crush.  Base 

6/23/70 

200  Cal 

7/30/70  Seasonal  Shutdown 

Surf. 

Days 

10/29/71 

60 

Signals 

10/22/71 

45  Cal 
Days 

NOT  STARTED 

G. , Agg,  Surf, , PMBB 

10/22/71 

270  Cal 

NOT  STARTED 

& PMBS 

Days 

Structure 

10/22/71 

240  Cal 
Days 

NOT  STARTED 

Sign  & Delineation 

8/27/71 

Grading  & Fencing 

5/26/71 

Structures 

5/26/71 

G,  Agg.  Surf. , Bit. 
Stab,  Base,  PMBS 

Seed  & Sign 

7/2/69 

Cone.  Canal  Str. 

12/1/71 

G,  Fencing  & Rel. 
Items 

7/1/71 

Structure 

7/26/71 

Dual  Structure 

7/1/71 

G,  Agg,  Surf. , PMS, 
Fencing  & Sign 

11/30/71 

Structures 

9/20/71 

60  Cal 

11/17/71 

-- 

-- 

50 

Days 

275  Cal 

6/21/71 



„ _ 

62 

Days 

240  Cal 

7/19/71 

- - 

_ _ 

51 

Days 

400  Cal 
Days 

7/21/69 

-- 

-- 

99 

120  Cal 

NOT  STARTED 

Days 

250  Cal 

9/27/71 

Good 

36 

51 

Days 

300  Cal 

9/13/71 

Fair 

17 

7 

Days 

350  Cal 
Days 

7/22/71 

Fair 

20 

23 

300  Cal 

NOT  STARTED 

Days 

300  Cal 

NOT  STARTED 

Days 

■ 


. 


■ 


ivf 


. 

. 
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MONTHLY  CONSTRUCTION  REPORT  - 12/31/71 
Butte  - 21-30  (Cont'd) 


EMP-I  15-3(21)162  U-l 

Goodfellow  Bros. 

Gr.  & Rel.  Items 

10/22/71 

350  Cal 

11/18/71 

Fair 

66 

3 

Boulder  Hill-NOc  5.515 

$4,800,279.27 

Days 

EMP-I  15-3(21)162  U-2 

Riklin  Const.  & Phil 

Grade  Separation 

10/22/71 

150  Cal 

NOT  STARTED 

Boulder  Hill-No.  0.  015 

R.  Bles singer 
$131,365.23 

Days 

I 15-3  (22)168  U-l  5.397 

Maronick  Const. 

G,  Agg.  Surf. , PMBS 

6/25/69 

300  Cal 

7/28/69 

COMP, 

12/16/71 

Jefferson  City-N  & S 

$1,992,393.65 

Sign  & Structures 

Days 

EMP-I  15-3(27)162  5.515 

McIntyre  Const,  & 

Agg,  Surf. , PMS  & Sign 

12/1/71 

60  Cal 

NOT  STARTED 

Boulder  Hill-North 

S.  Birch 
$1,207,008.03 

Days 

I 15-4  (44)202  6. 133 

Washington  Const. 

G,  Agg,  Surf. , FMBS 

4/27/71 

240  Cal 

6/14/71 

Fair 

24 

51 

Helena  Hill-Sieben  hiterch. 

$1,234,500,72 

Days 

RF  77  (16)  U-91 

Skinner  Enterprises 

Flashers  & Lights 

10/22/71 

30  Cal 

NOT  STARTED 

Int.  U.S.  12-287  & Sec. 284 

$3, 160. 00 

Days 

F 77  (19)  8. 303 

Maronick  Const. 

G,  Agg.  Surf. , PMBS 

4/27/71 

165  Cal 

5/24/71 

-- 

-- 

98 

Town  send -Helena 

$1,078,793.46 

& Signing 

Days 

I 90-3(23)166  U-l  5.995 

Crick  Co. 

G,  Agg.  Surf, , PMS 

6/1/71 

330  Cal 

7/1/71 

Fair 

30 

44 

Gold  Creek-East 

$4,200,820.27 

Fencing,  Sign,  Dual 
Rest  Area  & Structure 

Days 

I 90-3(23)166  U-2 

Riklin  Const.  Co.  & 

Structures 

5/26/71 

300  Cal 

9/20/71 

-- 

-- 

8 

Gold  Creek- East 

Phil  R.  Bles  singer 
$533,222.49 

Days 

T 9058 

Skinner  Enterprises 

Traf.  Cont,  Devices 

7/27/71 

60  Cal 

10/5/71 

Fair 

2 

23 

Helena  St.  & Intersections 

$96,970.36 

Days 

DIVISION  CONSTRUCTION  SECTION  - BOZEMAN  - 22-30 


I 90-6  (28)276 

Three  Forks,  Belgrade  & 
Manhattan  Inters. 

Rainbow  Electric 
$61,  713.20 

Lighting 

11/14/70 

7/1/71 

2/8/71 

99 

I 90-7  (24)374  U-l  13.701 
& I 90-8  (62)388 

Greycliff-E.  & Reedpoint-W. 

Washington  Const. 
$5,079,801.40 

G,  Agg.  Surf, , PMBS  9/15/70 

Sign. , Seed. , & Lighting 

400  Cal 
Days 

10/20/70  -- 

64 

I 90-7  (24)374  U-2  0. 138 

Greycliff-E. 

M.  Morrin  & Son 
$667, 463. 83 

6 Structures 

9/15/70 

320  Cal 
Days 

10/7/70 

97 

I 90-7(24)374  U-3  13,048 

Greycliff  - E, 

Williams  Const. 
$78,067.30 

Fencing 

9/15/70 

30  Cal 
Days 

10/15/70  Fair  10 

64 

' 


. 


■ 


■ 
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MONTHLY  CONSTRUCTION  REPORT  - 12/31/71 
Bozeman  - 22-30  (Confc'd) 


I 90-7  (30)377 

Grey  cliff  - E. 

S-RS  370  (19)  6.746 

Bozeman -Wilsall 

F 9999  (38)  U-l 

No,  7th  Ave.  & Durston 

Rd.  -Peach  St, 

Skinner  Enterprises 
$196,496.70 

Brasel  & Sims  Const. 
$738, 125.59 
Yellowstone  Electric 
$15,412.76 

Dual  Rest  Area 

Gr. , & Agg.  Surf. 

Traffic  Signals 

DIVISION  CONSTRUCTION  SECTION  - GREAT  FALLS 

- 31-30 

S OOOS  (25)  61.6 

Western  Sign  Corp. 

Sign  & Delineation 

Var.  Sec.  Hwys. 

$26,658,50 

I 15-4(33)229  U-3  4,310 

Schultz  & Lindsay 

Agg,  Surf. , PMBS 

& I 15-5(35)230  U-l 

$2,095,448.20 

Lndscp,  & 2 Comf, 

Dearborn  River -N.  & 

Cascade  Co,  Line-N. 

& Rel.  Items 

I 15-4(46)222  U-2  0.551 

Zook  Bros. 

G,  Agg,  Surf. , PMBS 

Craig  Slide 

$918,274.51 

& Fencing 

I 15-5  (35)230  U-4  3.299 

Pipestone  Const. 

Fencing 

Cascade  Co.  Line-N. 

$24,691,24 

I 15-5(57)280  U-l  10,082 

Peter  Kiewit  Sons 

G,  Agg.  Surf, , PMBS 

Vaughn  - No. 

$3,780,299.64 

Signing  & Fencing 

I 15-5(57)280  U-2 

Cop  Const, 

Structures 

Vaughn -No. 

$532,215.26 

I 15-6(17)291  U-l  7,752 

McIntyre  Const.  Co. 

G,  Agg,  Surf, , PMB 

Power  No.  & So. 

& S.  Birch 
$2,958,442.19 

PMB,  Fencing,  Sign. 

I 15-6(17)291  U-2 

Cop  Const.  Co, 

Structures 

Power  No.  & So. 

$311,731.24 

RF  267  (15)  0.411 

Sand  on  Const,  Co, 

Guard  Rail  & 

Ovando -Rogers  Pass 

$15,313.50 

Delineation 

F 278  (9) 

Western  Sign  Corp. 

Lighting 

Division  & 3rd  St.  , Gt.  Falls 

$3,  819.00 

SMP  2599-71 

Hilde  Const.  Co, 

Crush  & Stockpile 

Various  Roads 

$129,926,00 

F 9999  (24)  122.0 

Watters  Const.  Co, 

Sign  & Delineation 

U.S,  Hwys  87  & 89 
& Mont.  Hwys  21  & 200 

$57, 140,  80 

7/1/71 

150  Cal 
Days 

8/10/71 

11 

12/1/71 

150  Cal 
Days 

NOT  STARTED 

12/1/71 

45  Cal 
Days 

NOT  STARTED 

10/22/71 

120  Cal 
Days 

NOT  STARTED 

10/23/69 

■ S O 

350  Cal 
Day  s 

11/5/69  Fair 

11  98 

11/27/70 

140  Cal 
Days 

12/14/70  COMP. 

12/5/71 

11/21/69 

30  Cal 
Days 

3/18/70  COMP. 

12/15/71 

7/1/71 

360  Cal 
Days 

8/6/71 

30 

7/1/71 

300  Cal 
Days 

8/16/71 

7 

5/26/71 

300  Cal 
Days 

7/27/71 

28 

5/26/71 

240  Cal 
Days 

8/9/71 

25 

9/11/71 

90  Cal 
Days 

10/12/71  -- 

1 35 

7/27/71 

20  Cal 
Days 

8/25/71  COMP, 

12/6/71 

10/22/71 

60  Cal 
Days 

NOT  STARTED 

10/22/71 

180  Cal 
Days 

NOT  STARTED 

, o<  . 0 '.]! 


1 

MONTHLY  CONSTRUCTION  REPORT  - 12/31/71 
Great  Falls  - 31-30  (Cont’d) 


F 9999  (35)  61.0 

U.S.  Hwy.  #87 

EHS  F 9999  (45)  102.5 

U.S.  Hwys  89,  91  & 287 

Western  Sign  Corp. 
$21,507.00 

Western  Sign  Corp. 
$87,159.94 

Sign  & Delineation 

Sign,  Delineation  & 
Traffic  Signals 

7/27/71 

12/16/71 

120  Cal 
Days 

150  Cal 
Days 

9/2/71 

NOT  STARTED 

99 

DIVISION  CONSTRUCTION  SECTION  - HAVRE  - 32-30 

S OOOS  (30)  16. 1 

Western  Sign  Corp, 

Signing 

12/1/71 

120  Cal 

NOT  STARTED 

Sec,  Hwys  240  & 241 

$7,805.60 

Days 

S 12  (16)  7.868 

Richardson  Const, 

G,  GS,  PMB,  Seal 

2/22/71 

160  Cal 

5/3/71 

Seasonal  Shutdown 

Harlem -Turner -Can.  Line 

$438,006,27 

Cover  & Signing 

Days 

10/5/71 

90 

I 15-7(12)331  U-l  11.390 

S.  Birch,  Inc, 

G & Rel,  Items 

2/25/70 

300  Cal 

4/6/70 

Fair  6 

99 

& S 357  (10) 

$1,088,789.94 

Days 

Valier  Jet.  -N  & S & Valier-E. 

I 15-7(12)331  U-3  11,070 

R.  C.  Schmoli 

F encing 

2/25/70 

30  Cal 

4/6/70 

-- 

99 

Valier  jet,  -N  & S 

$59,739,80 

Days 

I-IG  15-7(13)323  U-l  9.641 

Zook  Bros. 

G,  Rel.  Items  & Struct,  7/29/70 

350  Cal 

9/3/70 

-- 

81 

& F 211  (15) 

$3,279,333.49 

Days 

Conrad  -N  & S & Vaughn -Conrad 

I-IG  15-7(13)323  U-2  8,991 

O & K Const. 

Fencing 

7/29/70 

30  Cal 

10/8/70 

-- 

77 

Conrad  N & S 

$45,591.02 

Days 

I-IG  15-7(13)323  U-3 

Sletten  Const, 

Structures 

11/24/70 

180  Cal 

1/27/71 

9 

66 

Conrad  - N & S 

$282, 842,47 

Days 

I 15-7(14)331  & 11.390 

Peter  Kiewit  Sons' 

Agg.Surf.  ,PMBS  & 

3/30/71 

120  Cal 

5/12/71 

-- 

72 

S 357  (11) 

$3, 125,674. 10 

Signing 

Days 

Valier  jet,  -N  & S & Valier  E. 

MG  15-7(15)323  & 9.641 

Zook  Bros. 

Agg.  Surf. , PMBS  & 

3/30/71 

90  Cal 

9/13/71 

-- 

26 

RF  211  (16) 

$1,657,940.69 

Signing 

Days 

Conrad  -N  & S & Vaughn-Conrad 

I 15-8(17)369  U-l  9.216 

Nilson-Smith  Const. 

G,  Agg.  Surf. , PMBS 

11/21/69 

330  Cal 

4/14/70 

-- 

98 

Sunburst -So. 

$2,230,525.98 

Sign  & Structures 

Days 

I 15-8(17)369  U-2  9.216 

Pipestone  Const, 

Fencing 

11/21/69 

30  Cal 

9/28/71 

-- 

17 

Sunburst -So. 

$58,711,99 

Days 

I 15-8(27)369  9,216 

Nilson-Smith  Const. 

Agg,  Surf. , PMBS  & 

6/25/70 

180  Cal 

10/15/70 

-- 

98 

Sunburst  - So. 

$1,389,389.  11 

Signing 

Days 

F 66  (7),  F 221  (4)  & 

Nilson-Smith  Const, 

G,  Stab.  Top  Surf. 

9/7/71 

200  Cal 

9/29/71 

= ~ 

32 

City  Projj.  4-24-69 

$509,602.  96 

PMS,  Br.  Widening  & 

Days 

Chinook -W,  1st  St, , Chinook  Strs,  Sign 


. 

• 

• 

. 

. . 
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MONTHLY  CONSTRUCTION  REPORT  - 12/31/71 
Havre  - 32-30  (ConUd) 


S 219  (11)  9.034 

Baltrusch  Const, 

G , Agg , Surf. , PMB  & 

11/23/70 

200  Cal 

4/8/71 

94 

Big  Sandy -Rudyard 

$648,369,48 

Signing 

Days 

F-RF  220  (12)  & 3.501 

Schultz  & Lindsay 

G,  Agg,  Surf, , PMS  & 

12/1/71 

180- Cal 

NOT  STARTED 

S-RS  193  (12) 

$679,814.30 

Fence 

Days 

Cut  Bank-W.  & Vaiier-Cut  Bank 

S 237  (9)  U-l  5.101 

Nilson-Smith  Const, 

G,  Agg , Surf, , PMB  & 

5/24/71 

240  Cal 

6/16/71  Fair 

92 

Oilmont-East 

$458,995.86 

Signing 

Days 

S 301  (C)  U-90 

Watters  Const.  Co, 

Guard  Fence 

10/22/71 

60  Cal 

NOT  STARTED 

Havre  - No. 

$14,  780,00 

Days 

F 9999  (22)  81.1 

Western  Sign  Corp. 

Sign  & Delineation 

7/27/71 

150  Cal 

NOT  STARTED 

U.S.  Hwys  #2  & 87 

$28,566,00 

Days 

ABM  0801  73.2 

M & S Const, 

Reshaping  & Agg,  Surf,  7/1/71 

120  Cal 

COMP,  11/19/71 

Various 

$332,616.04 

Day  s 

DIVISION  CONSTRUCTION  SECTION  - GLENDIVE  - 41  • 

-30 

F 86  (37)  12.247 

Richardson  Const. 

PMBS  & Bridges 

9/29/70 

240  Cal 

11/9/70  --  14 

72 

Plevna  - West 

$875,573.78 

Days 

I 94-4  (29)153,  23.435 

Zook  Bros. 

Agg,  Surf, , PMBS  & 

6/25/70 

275  Cal 

10/7/70 

92 

I 94-5  (11)166  U-5  & 

I 94-5  (13)  160 

Prairie  Co,  Line-E  & W & 

$2,326,928.  11 

Signing 

Days 

Terry  - W. 

I 94-5  (12)160  U-l  6.322 

The  Brezina  Co, 

G & Rel  Items  & 

3/26/70 

200  Cal 

4/8/70 

99 

Prairie  Co,  Line-E. 

$1,306,421.42 

Structures 

Days 

I 94-6  (21)191  U-l  5.791 

Wm. Clairmont,  Inc. 

G,  Agg,  Surf, , PMB, 

12/1/71 

300  Cal 

NOT  STARTED 

Dawson  County  Line-E. 

$2,282,877.49 

PMS. , Fenc.  & Sign. 

Days 

I 94-6  (21)191  U-2  0.011 

Schultz  & Lindsay 

Structures 

12/16/71 

210  Cal 

NOT  STARTED 

Dawson  County  Line-E. 

$247,677.54 

Days 

EHS-I  94-7(9)233PS  U-l 

Hilde  Const.  Co. 

G,  Agg.  Surf. , PL 

1/6/72 

360  Cal 

NOT  STARTED 

Wibaux  E&W.  15.280 

$3,695, 120.03 

Mix  Surf.  & Interch, 

Light 

Days 

S-RS  128  (9)  U-l  8,968 

Joe  Mayo  & Son  Inc. 

Grading  & Rel  Items 

7/27/71 

200  Cal 

10/7/71 

33 

Wibaux  - Sidney 

$765,754,49 

Days 

.3-sni.  Kicf 

t 


f 

MONTHLY  CONSTRUCTION  REPORT  - 12/31/71 


DIVISION  CONSTRUCTION  SECTION  - WOLF  POINT  - 42=30 


F-RF  152  (11)  U-l  7.454 

Harlem -Dodson 

Nilsom-Smith  Const, 
$1,319,230.66 

G,  Agg.  Surf, , PMBB 
& Signing 

7/1/71 

360  Cal 
Days 

8/9/71 

27 

RF-F  152  (11)  U-2  0. 129 

Harlem -Dodson 

Mahnomen  Pile  D & E 
$617,766.07 

Structures 

10/28/70 

5/15/70 

12/3/70  Fair 

8 78 

S 202  (l)U-90  7.466 

Brockton-North 

Gus  M.  Albert 
$122,623. 53 

PMB  Overlay 

7/26/71 

150  Cal 

Days 

9/3/71 

99 

S 239  (4)  8.003 

Nashua -No. 

Gus  M.  Albert 
$294,707.24 

Agg.  Surf.  & PMBB 

7/1/71 

180  Cal 

Day  s 

8/19/71 

46 

F 253  (17)  0,177 

Circle -Wolf  Point  via 

4th  St.  Underpass 

Lloyd  C , Lockrem 
$239,222.50 

Upgrading  & PC  Cone 

12/19/69 

180  Cal 
Days 

5/18/70 

99 

EMP-S  414(5),  EMP-  Gus  M.  Albert 

RS  416(4)  & EMP-S-RS  417(6)  $480,  139.30 

Med.  Lake-E. , Dagmar-Coal- 
ridge-Mc Elroy  & Antelope-Coalridge 

Agg.  Surf.  & PMB 

12/1/71 

150  Cal 
Days 

NOT  STARTED 

F 9999  (27)  202,2 

U,  S,  #2,  State  Hwy. 

#5,  13,  16  & 24 

Western  Sign  Corp. 
$71,699.60 

Sign  & Delineation 

12/15/70 

6/1/71 

4/14/71  COMP. 

12/21/71 

EPS-F  9999  (30)  144.  5 

U.S,  Hwys  #2  & 191 

Western  Sign  Corp. 

$89, 160.77 

Sign  & Delineation 

12/16/71 

180  Cal 
Days 

NOT  STARTED 

DIVISION  CONSTRUCTION  SECTION  - BILLINGS  - 51-30 


S OOOS  (4)  & S OOOS  (21) 

Var.  Sec.  Hwys.  82. 1 

Western  Sign  Corp. 
$42,969.71 

Sign  & Delineation 

7/26/71 

120  Cal 
Days 

NOT  STARTED 

F 53  (16)  & F 230  (12)  2,224 
Billings  N.  E. , Billings 
Fairgrounds  Northeast 

Yellowstone  Elect.  Co. 
$138,  867.08 

Lighting 

12/7/71 

90  Cal 
Days 

NOT  STARTED 

I 90-8  (52)396  U-l,  13.336 

I 90-8  (63)406  U-l  & 

F 408  (3) 

Columbus -E  & W & 9th  St, 
Spur  - Columbus 

Schultz  & Lindsay 
$6,846,354. 10 

G,  Agg.  Surf. , PMBS 
& Signing 

3/26/70 

500  Cal 
Days 

4/13/70 

82 

I 90-8  (52)396  U-3  10.302 

& I 90-8  (63)406  U-3 

Granite  Const. 
$73,300.08 

Fencing 

4/29/70 

30  Cal 
Days 

5/25/70 

90 

Columbus  - E & W 


' 


~i  e2 

n 

a i • dotted)  )«3  '! 

. 1 ' ri>  ; i P iOD 


MONTHLY  CONSTRUCTION  REPORT  - 12/31/71 

Billings  - 51-30  (Cont'd) 

I 90-8  (65)465  U-l  6.187 

Wickens  Bros. 

G,  Fencing  & ReL 

Big  Horn  Co.  Line-W. 

$1, 344, 047. 16 

Items 

I 90-8  (67)461  U-l  10.282 

Hilde  Const. 

Agg.  Surf.  & PMBS 

& I 90-8(67)461  U-2 

$1,471,959.28 

Big  Horn  Co.  Line-W. 

(East  & West  Sections) 

I 90-8  (68)418  & 

Fred  Strandberg  Const. 

Dual  Rest  Area 

I 90-9  (39)  476 

$463,802.50 

Park  City-W  & Big  Horn  Co. 
Line  - E . 

I 90-8  (69)455  & 29.358 

Western  Sign  Corp. 

Sign. , Delineation  & 

I 90-9  (41)471 

$164, 180. 97 

Sign  Lighting 

Pinehill  & Big  Horn  Co. 
Line-W.  & Big  Horn  Co. 
Line-E. 

I-IG  90-9(26)471  U-l  & 

Wm.  Collins  & Sons 

G,  & Rel.  Items  & 

I 90-8  (55)  455  U-5  13.063 

& Tennefos  Const. 

Eros.Cont.  Diversion 

Big  Horn  Co.  Line-E.  & 

$1,027, 138. 11 

Dam 

Pinehill-Pryor  Creek 

I-IG  90-9  (26)471  U-2  0.096 

M.  Morrin  & Sons 

Structures 

Big  Horn  Co.  Line-E. 

$760,889.05 

I-IG  90-9  (26)471  U-3  13.064 

Empire  Sand  & Gravel 

Surf.  & PMBS 

Big  Horn  Co.  Line-E. 

& Wm.  Collins  & Sons 

1 90-9  (32)501  5.071 

$2,606, 851.98 

Wm  Collins  & Sons 

G,  Agg.  Surf. , PMBS, 

Hardin  - So. 

& Empire  Sand  & Gravel  Jr. 

I 94-1  (30)42  U-l  4.073 

$1,048,004.09 

Wickens  Bros. 

G, , Fencing  & Rel. 

Custer -E  & W 

$977,533.40 

Items 

(West  Section) 

F 107  (16)  & 7.014 

G,  Agg.  Surf. , PMB, 

G,  Agg.  Surf. , PMB, 

F 258  (15)  U-l 

$1,287,649.65 

PMBS  & Signing 

Bridger- Laurel  & Wyo. 
Line-Bridger 

S 132  (6)  1.692 

Sletten  Const. 

G,  Agg.  Surf. , PMBS 

Billings -So. 

$1,601, 063.25 

9/29/70 

210  Cal 
Days 

10/26/70 

— « 

” “ 

99 

2/23/71 

120  Cal 
Days 

5/10/71 

49 

7/17/71 

210  Cal 
Days 

8/27/71 

-- 

-- 

28 

12/1/71 

10  Cal 

NOT  STARTED 

Days 

11/24/70 

210  Cal 
Days 

3/9/71 

-- 

-- 

87 

12/15/70 

280  Cal 
Days 

2/23/71 

Fair 

5 

57 

1/26/71 

120  Cal 
Days 

8/12/71 

Fair 

30 

29 

8/10/70 

180  Cal 

8/31/70 

COMP. 

12/3/71 

Days 

7/1/71 

250  Cal 
Days 

8/13/71 

Fair 

7 

91 

7/30/70 

240  Cal 
Days 

10/9/70 

99 

10/26/70 

425  Cal 

11/18/70 

Fair 

5 

75 

(anoivw®  ^ 


MONTHLY  CONSTRUCTION  REPORT  - 12/31/71 
Billings  - 51-30  (Cont'd) 


S 172  (1)  U-90  2. 773  Empire  Sand  & Gravel  PMB  Overlay  8/27/71  45  Cal  9/22/71  --  --  5 

Black  Otter  Trail-No.  $86,692,,  10  Days 

of  Billings 


DIVISION  CONSTRUCTION  SECTION  - MILES  CITY  - 52-30 


S-RS  45  (10)  5.694 

Gus  M.  Albert 

Agg.  Surf. , PMS  & 

12/1/71 

150  Cal 

NOT  STARTED 

Brandenberg -Garland - 
Miles  City 

$196,252.90 

Sign 

Day  s 

F-RF  86  (38)  0.118 

Cop  Const.  Co. 

Structure 

12/1/71 

275  Cal 

NOT  STARTED 

Miles  City-No.  Dak.  Line 

$549,672.49 

Days 

I-IG  94-3  (24)83  U-l  7.003 

Hilde  Const. 

G,  Agg.  Surf.  ,PMBS  & 

8/27/70 

300  Cal 

11/4/70 

-- 

-- 

91 

Forsyth  - W. 

$1,393,024.56 

Signing 

Days 

I-IG  94-3  (24)83  U-2  0.120 

Cop  Construction 

2 Bridges 

3/30/71 

230  Cal 

4/19/71 

-- 

-- 

97 

Forsyth  - W. 

$383, 616. 56 

Days 

I 94-3  (30)105  U-l 

Crick  Co. 

Dual  Rest  Area 

9/11/71 

150  Cal 

9/29/71 

-- 

-- 

19 

Rosebud -East  Section 

$212,755.00 

Days 

I 94-4(25)153  U-l  8.859 

Zook  Bros. 

G & Rel  Items 

1/29/70 

300  Cal 

3/31/70 

-- 

-- 

98 

Prairie  Co.  Line-W. 

$1,274,356.74 

Days 

I 94-4(25)153  U-2  8.850 

Granite  Const. 

F encing 

1/29/70 

30  Cal 

5/6/70 

-- 

-- 

99 

Prairie  Co.  Line-W. 

$69,476. 13 

Days 

I 94-4  (27)119  U-l  8.138 

joe  Mayo  & Son  Inc. 

G. , Agg,  Surf. , PMBS 

7/1/71 

270  Cal 

7/12/71 

-- 

-- 

57 

Hathaway -East 

& Richardson  Const. 
$1,571,225.85 

Fencing  & Signing 

Days 

I 94-4(27)  119  U-2 

Walter  Mac  kin  & Son 

Rev.  & Lengthen  Str. 

9/1/71 

150  Cal 

9/22/71 

-- 

-- 

56 

Hathaway  - East 

$49, 746.40 

Days 

S 460  (4)  10.204 

Harris-Clason  & 

G & Agg.  Surf, 

12/14/70 

210  Cal 

3/8/71 

COMP, 

11/27/71 

Bell  Creek  Access  Rd. 

K.  Harris 

Days 

$722, 789. 37 


DIVISION  CONSTRUCTION  SECTION  - LEWISTOWN  - 53-30 


NO  CONTRACTS  UNDERWAY  AT  THIS  TIME. 
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DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

Helena,  Montana  Thru  December,  1971 

SEMI-ANNUAL  REPORT  FOR  THE  INTERSTATE  - BY  ROUTES  - OF 

COMPLETED  CONSTRUCTION,  CONTRACTS  UNDERWAY  AND  PARTIALLY  COMPLETED Sheet  1 of  2 


COMPLETED  CONSTRUCTION 


I - 

15  ROUTE 

I - 

90  ROUTE 

I - 

94  ROUTE 

TOTAL  ALL  ROUTES 

MILEAGE 

AWARDED 

CONTRACT  AMOUNT 

MILEAGE 

AWARDED 

CONTRACT  AMOUNT 

MILEAGE 

AWARDED 

CONTRACT  AMOUNT 

MILEAGE 

AWARDED 

CONTRACT  AMOUNT 

Completed  to  Dec . 31,  1970 

204.947 

$81, 847, 694. 82 

311.  877 

$139,480,431.  55 

153. 973 

$44,  121,  935.  88 

670. 797 

$265,450,  062.  25  ( ) 

PLUS  1971  Completions 

12.  168 

9,479,271.90 

29. 814 

17,  713,  133.  04 

17. 254 

7,  982,  558. 72 

59.236 

35,  174, 963. 66 

ACCUMULATIVE 

TOTALS  TO  DATE 

217. 115 

$91,326,966.72 

341. 691 

$157,  193,564.59 

171.  227 

$52,  104,494.60 

730. 033 

$300,625,025,  91  ( ) 

UNDER  CONSTRUCTION 


I - 

15  ROUTE 

I - 

90  ROUTE 

I - 

94  ROUTE 

TOTAL  ALL  ROUTES 

MILEAGE 

AWARDED 

CONTRACT  AMOUNT 

MILEAGE 

AWARDED 

CONTRACT  AMOUNT 

MILEAGE 

AWARDED 

CONTRACT  AMOUNT 

MILEAGE 

AWARDED 

CONTRACT  AMOUNT 

Underway  Dec.  31,  1970 

64.  494 

$26,287,  849.88 

95.480 

$55,  361,  190.  58 

32.435 

$15,  352, 765.  69 

192.409 

$97,001,  806.  15  ( ■ ) 

MINUS  1971  Completions 

12. 168 

9,479,271.90 

29. 814 

17,713,133.04 

17. 254 

7,  982,  558.  72 

59.  236 

35,  174,  963.  66 

SUB- TOTAL 

52. 326 

$16,808,577.98 

65. 666 

$37,648,057.54 

15.  181 

$ 7,370,206.  97 

133. 173 

$61,826,842.49 

PLUS  1971  Lettings 

42. 927 

32,957,423.21 

6.097 

11,  725,  135.  89 

9.  984 

$ 9,  420,  551.  56 

59.  008 

$54,  103,  110.  66 

ACCUMULATIVE 

TOTALS  TO  DATE 

95.  253 

$49,766,001. 19 

71.  763 

$49,373,  193.43 

25. 165 

$16,790,758.53 

192.  181 

$115,  929,  953. 15  (*) 

Sheet  2 of  2 


CONSTRUCTED  WITH  (I-F-IN)  FEDERAL  FUNDS  WHICH  REQUIRE  ADDITIONAL  CONSTRUCTION  IN  ORDER  TO  HAVE  THEM  TO  CONFORM  TO  1956  INTERSTATE 
DESIGN  STANDARDS 


PARTIALLY  COMPLETED 


I - 

15  ROUTE 

I - 

90  ROUTE 

I - 

94  ROUTE 

TOTAL  ALL  ROUTES 

MILEAGE 

AWARDED 

CONTRACT  AMOUNT 

MILEAGE 

AWARDED 

CONTRACT  AMOUNT 

MILEAGE 

AWARDED 

CONTRACT  AMOUNT 

AWARDED 

MILEAGE  CONTRACT  AMOUNT 

Partially  Completed 
to  December  31,  1970 

13.  732 

$173, 904.70 

20.  202 

$1, 217,  852.27 

NONE 

NONE 

33.934  $1,391,756.97 

Deduct  from  this 

Section  and  ADD  to 

Under  Construction 

Section  (See  Remarks) 

ACCUMU  LATIVE 

TOTALS  TO  DATE 

13. 732 

$173,904.70 

20.  202 

$1, 217,  852.  27 

NONE 

NONE 

33.934  $1, 391,  756.  97  ( ) 

RECAPITULATION 

COMPLETIONS ALL  ROUTES 

UNDERWAY ''  " 

PARTIALLY  COMPLETED " " 

ACCUMULATIVE  TOTALS " " 


MILEAGE  AW'ARDED  CONTRACT  AMOUNT 


730. 033 

$300,625,025.91  . . . 

• () 

192. 181 

$115,  929,953.  15  . . . 

• (*) 

33.  934 

$ 1,  391, 756.  97  . . . 

. n 

956. 148 

$417,  946,  736.  03 

(“)  INCLUDES  ALL  AWARDED  CONTRACT  AMOUNTS  FOR  FENCING  AND  CATTLEGUARDS,  SEEDING  AND  MULCHING,  SIGNS  AND  DELINEATION  AND  STRUCTURES. 


